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PROPOSALS 


Denotes that this work ig advertised in 
° Engineering News.) 


Maine—Sangor & Aroostook R. R.— 
The State Railroad Commission has 
received an application for permission 
to reconstruct about 18 miles of track 
along the Ashland branch, M. Burpee, 
Houlton, Me., is Ch. Engr. 


New York.—Delaware & Eastern R. 
R—A reorganization of this company 
jas been made to be known by the 
same name and to carry out the origi- 
nal plan of bringing the line into 
Schenectady, where a connection will 
be made with the Boston & Maine. The 
c@mpany owns a franchise covering a 
section from Margaretville to Schnec- 
tady and from Hancock to East 
Branch. 

#Pennsyivania.—Pittsburg & Lake 
frie R. R—A contract, it is stated, 
has been let to the ROBERT HILL 
CONSTRUCTION co., Connellsville, 
Pa, for a line which is the connecting 
link between the two divisions of the 
railroad and which will handle the 
traffic originating on the Buckhannon 
@ Northern R. R. 


4Kentucky.—Lexington & Eastern 
R R—A 7-mile extension from Pat- 
ter’s Fork to the head of Wright's 
Pork, by way of Boone’s Fork, will 
be built, the contract for which has 
been been let to WINSTON & CU., 
Richmond, Va. 


Ohlo—-New York Central Lines, Lake 
Shore & Michigan Southern Ry. Ac- 
erding to press reports a number o 
improvements, involving the expendi 
ture of bout $11,000,000, will be made 
which includes the diverting of Su- 
perior St. the abandonment of Swa 

Creek and Miami and Erie Canal i 

the downtown district, the eliminatio 

of all its grade crossings, the buildin 

of a Union depot to cost $5,000,000, 
the remuval of shops from Collinwoo 

nd the centering of the Western shop 

t Air Line Junction. 


Wiseonsin.—Fairchild & Northern Rh. 
R—The Wisconsin . Commission 
has granted the Fairchild & North- 
eastern R. R. Co. a certificate of con- 
enience and necessity permitting th 
xtension of its railroad from Fairchild 
to Eau Claire and from Eau Claire t 
enomonie, Wis, 


#Wisconsin.—Chicago & Northwest- 
ern Ry.—A contract for grading th 
proposed Omaha division and double 
racking, in the vicinity of Eau Claire, 

been awarded to JOHN MARSCH, 
ron Mountain, Mich. The contrac 
rice is $500,000. 


Kansas.— Atchison Topeka & Santa 
e Ry.—Press reports state that thi 
company contemplates a new line from 
Dodge City into the southwestern part 
ansas that heretofore has lack 

ransportation facilities. The company 
80, has under consideration consid- 
ble double tracking of its main line. 


North Dakota.—Grand Trunk Pacific 
¥—A survey is being madé to locate 
line between Frobisher, Sask., and 
Antler, N. Dak. It was at first thought 
hat the line would run southwest from 
obisher to the Crosby branch or to 
ihe Sherwood branch and into Minot, 
ane to the present plan the 
ne will go by way of Rugby. 


#Arizona.—El Paso & Southwestern 

R.— Additional sub contracts for 
oncrete work have been awarded by 

Arthur Bros. Co. as follows: 
ections 16 to 20 for five miles award- 
ite the CONCRETE CONSTRUCTION 
0., Tuscon; Sections 21 to 25 awarded 
© SMITH & LEAVITT, Denver; Sec- 
Hons 14 to 16, awarded to H. G. WILL- 
AMS, Yuma; Sections 16 to 20, award- 
ito L. G. KILBECK, and Sections 31 


0 me awarded to CROOK & ALLEN, 
ve Tr. 


_California—The Malibu Tidewater 
¥—Under the management of this 

ly formed company, the construc- 
“on of « line connecting Oxnard and 
; ta Monica will be attained. N. D. 
rlingion, Oxnard, Cal., is Ch. Engr. 


Saskathewan.—Chi o, Milwaukee 
the Paul R. R—A plan to extend 

Nor‘h Dakota branch into Sas- 
} tchew.n is under consideration. A. 
- Earling, Chieago, Til, is Pres. 


ji, Tracticn Co. 


CONSTRUCTION NEWS 


Supplenient to ENGINEERING NEWS. 


ELECTRIC RAILWAYS. 
(#Denotes a contract awarded.) 


Boston, Mass.—Plans have been ap- 
proved by the Massachusetts Railway 
Commission for the construction of the 
East Cambridge extension from Cause- 
way St., Boston, to Lechmere Square, 
Cambridge, to be built by the Boston 
Elevated Ry. Co. 


Erving, Mass.—The Miller's River St. 
Ry., Miller’s Falls, has been granted a 
franchise to build a railway in Erving. 
F. L. Greene is reported interested. 


Newark, N. J.—A franchise to build 
three extensions in Newark has been 
applied for by the Public Service Cor- 
poration. R. Danforth, Newark, is 
Gen. Mer. 


Wilkes-Barre, Pa.—The Wilkes-Barre 
Rys. Co. has applied for a franchise to 
extend its line on North Main St., in 
Wilkes-Barre to Brookside. E. G. Er- 
win, Wilkes-Barre, is Supt. 


Glendale, W. Va.—A franchise has 
been granted to the Wheeling Traction 
Co. to double-track its line through 
Glendale. G. O. Nagle, Wheeling, is 
zen. Mgr. 


*+Greenwood, 8. C.—The Greenville, 
Spartanburg & Anderson Ry. Co. has 
awarded a contract for the construc- 
tion of a railway between Greenwood 
and Greenville, to W. J. OLIVER, 
Knoxville, Tenn. Grading is almost 
completed, and track laying will begin 
in a few days. 

+Nashville, Tenn.—The Nashville- 
Gallatin Interurban Ry. Co. has award- 
ed _a contract to CARMICHAEL & 
SPRADLIN fer grading a 12-mile sec- 
tion of its line between Gallatin and 
Saundersville. H. H. Mayberry, Nash- 
ville, is Pres 

Bellefontaine, Ohio.—Rights 
are being secured for a railway con- 
necting Bellefontaine, Columbus and 
Sidney by the Bellefontaine & Sidney 
H. T. Mathers, Sidney, is 


of way 


i Pres. 
p Portiand, Ind.—Bids will be received 


by the Fort Wayne & Springfield Ry. 
Co. until Sept. 15 for the building of a 
traction line 28 miles long. wey 
Fledderjohann, Studabaker Block, De- 
catur, Ind., is Pres. 


Richmond, Ind.—In addition to the 
ee electric interurban line from 
ichmond to Portland, it is said that 
the owners of the Indianapolis, New- 
astle & Toledo Eectric Ry. Co. have 
made arrangements for an immediate 
urvey between Newcastle and Rich- 
ond by way of Millville, Hagerstown 
) . M. E. Graston 
. Mgr., and Purchasing Agt. 

Vincennes, Ind.— Notwithstanding the 
ubsidy election failed in two of the 
three townships, the Vincennes North 
& South Traction Co. will proceed to 
et a contract for the construction of a 
— line from Vincennes to Sul- 
van. 


Decatur, Ind.—John H. Koenig, Pres. 
f the Fort Wayne & Springfield Trac- 
ion Co., has made an official announce- 
ent that a contract would be let in a 
hort time for the construction of an 
xtension of the company’s line south 


Mich.—The Saginaw & 
y. Co., Saginaw,’ has received a 
franchise to build a railway in Bay 
A. J. Broesbeck made the appli- 

, it is stated. 


Aurora, I11l.—The Fox & Illinois Union 
y. Co., it is stated, will begin work 
bout Sept. 1, on the construction of 
ts 20-mile electric railway between 
orkville and Morris. H. H. Evans is 
Pres.; John Meredith is Vice-Pres.; 
Ralph Putnam is Secy.; A. R. Evans is 
Treas., and F. M. Zimmerman is Ch. 
Enegr., all of Aurora. 


Joliet, Th—The Chicago & Joliet 

N Electric Ry. Co. has applied for a fran- 

* chise to double track and extend sev- 

eral of its lines in Joliet. A. S. Kibbe, 
Philadelphia, is Ch. Engr. 


Elkhorn, Wis.—The Badger Ry. & 
Light Co. is securing rights of way 
along the line of Lake Geneva, Elk- 
horn and ‘Vhitewater for a 22-mile 
railway. A plan is being considered to 
extend the line to Fort Atkinson. Gus- 
tav Pickhardt, Milwaukee, is Ch. Engr. 


Waupaca, Wis.—The Waupaca Elec- 
tric Light & Ry. Co., it is stated, will 
let contracts for the construction of a 
branch to the Wisconsin Veterans’ 
_— and to the Waupaca Green Bay 

y. 


Wyalusing, Wis.—E. Norwood 
oses to build an electric railway 
yalusing to Shullisburg, 
Patch Grove, Mount Hope, 
ton, Lancaster and Plattville. 


Albia, lowa.—The Albia Interurban 
Ry. centemplates constructing an ex- 
tension to Buxton. C. B. Judd, Ot- 
tumwa, Iowa, is Ch. Engr. 


Dallas, Tex.—The Dallas Consolidated 
Electric Street Ry. Co. contemplates 
double tracking several of its lines. 


ro- 
rom 
< way of 

looming- 
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Fort Worth, Tex.—The Northern 
Texas Traction Co. proposes to double- 
track its line on Evans Ave. Stone & 
Webster, 147 Milk St., Boston, Mass., 
are Gen. Mars. 

Temple, TTex.—Surveys 
made by the Belton 
tion Co., to shorten 
Belton and Temple. 


Waco, Tex.—The Waco Street Ry. Co. 
will build several miles of railway in 
Waco, and double-track its line to the 
«xposition grounds, it is reported. 

Oklahoma City, Okla.—The Oklahoma 
City & Eastern R. R. Co. has been 
chartered to build an electric or steam 
railway between Oklahoma City and 
Henryetta, about 90 miles. J. J. John- 
son, Charles Hoopes, W. J. House, F. 8S. 
Combes and M. L. Spitler are the in- 
corporators. 

Phoenix, Ariz.—The Salt River Val- 
ley Electric Co. has asked for fran- 
chise to construct and maintain for 50 
years an electric railroad through the 
city streets. 

Portland, Ore.—The Portland, Eu- 
gene & Eastern Ry. Co. has purchased 
the entire holdings of the Corvallis & 
Alsea River Ry. and will electrify 18 
miles of the line from Corvallis to Mon- 
roe. An extension from Monroe to Eu- 
gene, about 22 miles, will be built, it 
is reported. 

Berkeley, Cal.—A franchise has been 
granted to the Oakland Traction Co. 
for a single or double track extension 
in Berkeley. W. F. Kelly, Oakland, is 
Gen. Mer. 

Chico, Cai.—A franchise has_ been 
awarded to the Northern Electric Co., 
for the construction of a line in Ninth 
St., from its easterly intersection with 
the city boundaries to Oak St., thence 
to Fifth St. C. S. Compton, Chico, is 
Consult. Engr. 

Los Angeles, Cal.—A franchise has 
been asked for by the Los Angeles Ry 
Co., to lay tracks on Vernon Ave. and 
Jefferson St. G. J. Kuhrts, Los An- 
geles, is Ch. Engr. 

Napa, Cal.—The Napa & Clear Lake 
Ry has made application for a 
charter to build a railway from Napa 
to Lakeport, 90 miles. C. W. Conlisk, 
W. M. Rank and R. A. Morton are the 
directors. 

Sacramento, Cal.—An 
has been made by the United Proper- 
ties Co., it is stated, that surveys for 
the railway projected to connect Sac- 
ramento and Oakland are practically 
completed. 

San Diego, Cal.—Articles of incorpor- 
ation have been filed by the San Diego, 
El Cajon & Escondido R. R. Co., for 
the purpose of building 80 miles of in- 
terurban railway, connecting San 
Diego, El Cajon, Lakeside and Escon- 
dido. 

San Jose, Cal.—The San Jose & Santa 
Clara County R. R. Co. has made appli- 
cation for a 50-year franchise to build 
a single or double-track line over the 
Alameda; also 14th St., this city. W. R. 
Lawson, Santa Clara, is Mgr. 


San Luis Obispo, Cal — A franchise 
has been granted to Walter G. Lincoln 
to build a railway in the city and 
county of San Luis Obispo. Noted June 
22. 


London, Ont.—A railway is being dis- 
cussed to extend from Toronto to Lon- 
don, with connections to St. Thomas. 
A. H. Campbell, Toronto, is reported in- 
terested. 


Ottawa, Ont.—The Morrisburg & Ot- 
tawa Electric Ry. Co. plans to begin 
the construction of its electric railway 
from Ottawa to Morrisburg in the near 
future. 


Toronto, Ont.—The subway commit- 
tee of the City Council will prepare 
specifications for the proposed Terau- 
lay subway, for whicl. bids will call 
about Sept. 15. The subWay will start 
at the corner of Front St. and Bay St. 
and will run due north under Bay S&t., 
Teraulay St. and North St. up to Dav- 
enport Road, diverging to the east so 
as to reach the present level of the 
east end of Ramsden Park. 


Chilliwack, B. C.—-A company to be 
known as the Chilliwack Tramway Co. 
has been formed to build an electric 
railway in Chilliwack. 


LIGHT AND POWER PLANTS. 


(*Denotes that thie work ig advertised in 
Engineering News.) 


Portiand, Me.—The New England 
Power Co. of Maine has been 
formed for the development of hydro- 
electric power in New England. Clar- 
ence E. Eaton is Pres. 


Clarendon, Vt.—The Rutland Ry.., 
Light & Power Co. will build a dam 
96 ft. high and about 110 ft. long, in 
the lower gorge on the Mill River in 
Clarendon. 


Deerfield, Mass.—Arrangements have 
been made whereby a portion of the 
power to be utilized by the Connecti- 
cut River Power Co., from the dam- 
ming of the Deerfield River, will be 


being 
Trac- 
line between 


ire 
& Temple 
its 


announcement 


taken by the Boston & Maine R. R 
Co. to operate locomotives through the 
Hoosac Tunnel The Deerfield River 
is to be dammed in four places neat 
Shelburne Falls, Mass., also a reser 
voir will be created at Somerset, Vt., 
where water will be impounded to a 
height of 100 ft. and over an area of 
approximately six square miles \r 
nold B. Chase, Jr.. Providence, R. I 
and Henry |. Harriman, Boston ure 
the Engrs. 

South Norwalk, Conn. 
tonic Power Co. will build 
it is reported, on their 
gas plant here for the 
water gas, which will 
its present capacity 

Naples, N. Y.—A franchise 
granted to Edward G. Bailey, of 
dee, to install an electric light 
power system in Naples 

New York, N. Y¥.—Bids will be re 
ceived at the office of the President 
of the Borough of Manhattan, Room 14, 
City Hall, until 2 p. m., on Sept . 
for furnishing and installing electri 
lighting and power fixtures and wiring 
in the Harlem Court House building, 
located at 121st St. and Sylvan PIL, for 
the alterations and additions to th 
electric lighting equipment at the 
Court House building, 314 West 54th 
St., and for alterations and additions 
to electric lighting equipment at the 
Jefferson Market Court House building 
6th Ave. and 9th St George McAne 
is Pres. 

New York, N. Y¥.—Bids in duplicate 
will be received at the office of the 
Quartermaster, U. S. A., Fort Jay, Gbyv 
ernors Island, N. Y unmAil 11 a. m 
Sept. 5, for delivering at jer 12, East 
River, one Thompson P« phase watt 
hour meter, two current Scansformers 
26 ceiling bands, 24 crysta! ball shades 
and 75% ft. rubber matting F. H 
Burton is Capt. and Q. M 29th In- 
fantry. 

Bids will be received ur 
c. B. J. Snyder, Supt. S ool Bldgs., 
New York, for repairs, alu rations and 
additions to the electric equipment in 
School No. 30, Wadleigh High School 
and High School of Commerce 

Olean, N. Y.—The Olean Electric 
Light & Power Co. has been authorized 
by the Public Service Commission to 
exercise franchises granted by the 
towns of Genesee, Portville, Allegany 
and Olean and the village of Port- 
ville to furnish light, heat and power 
in those places. The company has 
been empowered to issue a $250,000 
mortgage and bonds amounting to 
$179,000. The plans include a power 
plant at Ceres, Allegany County 

Philadelphia, Pa.—-The Philadelphia 
Rapid Transit Co. has been granted 
permits for the erection of a 2-story 
concrete and brick substation, 65 « 94 
ft., at Nos. 1823 to 1829 East Letterl 
St., to cost $23,000, and a 1-story lum 
ber storage building, 65 56 ft ar 
Nos. 1818 to 1824 East Cumberland St 
to cost $7,000. H. B. Nichols, 820 
Dauphin St., is Ch. Engr. 


Somerset, Pa.—Al!l bids for the con- 
struction of a power-house at the new 
water plant have been rejected L. EB 
Chapin, Pittsburgh, is Engr. 

Baltimore, Md.—Bids 
ceived at office of City 
Hall, for installation of electric gen 
erators and switchboard in the sewer- 
age pumping station. Plans and speci 
fications may be seen at office of Cal 
vin W. Hendrick, Chn. Engr., Sewerage 
Comn., 904 American Bldg. Apparatus 
to be furnished: One 35-KW. electric 
generator and engine, one 15-KW. elec 
tric generator and engine; one switch- 
board and connections. Charles Eng 
land is Chn. 


Cumberland, Md.—The West 
& Maryland Gas Co. will 
natural gas mains The 
granted the franchise and 
will begin in a few weeks. 


Colonial Beach, Va.—-Bids will be re- 
ceived by H. W. B. Williams, Mayor 
until noon, Oct. 11, for the construction 
of a power-house. Harry Stevens, 
Union Trust Bldg., Washington, D. C 
is Consult. Engr. 


Kenova, W. Va.—The Ohio Valley 
Electric Ry. Co., Cincinnati, Ohio, will 
build an addition to its power-house 
at Kenova, W. Va. 


Sisterville, W. Va.—-See 
Water Supply—trrigation 


Graniteville, 8. C.—The Graniteville 
Mfg. Co. will increase its power pla; 
New machinery will be installed. 


Jacksonville, Fla.——The city is con- 
templating building a municipal power 
house. The Scofield Engineering Co 
Philadelphia, Pa., has charge of the 
work. 


New Iberia, La.The Southwestern 
Traction & Power Co., New Orleans, 
will let contracts for the construction 
of a new power-house at New Iberia 
in the near future. Two 250-HP. water 
tube boilers, turbines, generators, etc., 
will be installed. Fuel ofl will be 
used. 


The Housa 
an addition 
present coa 
manufacture of 
probably double 


has been 
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are 
Register 


Virginia 
extend its 
city has 
the work 


item under 










102 : ENGINEERING NEWS. 
















asked for the erection of a new high Kenosha, Wis.—Chariles T. Jeffery son Co., Tacom 46,900, alte . > ie : ; 

school building at Hadley, Ind. Mac. has announced that the Thomas B. 700; Swanby 2 eee rap ortinnd, $4840: Fesus Girt: to & C% 

Johnson, Brazil, Ind., Arch. Jeffery Co. will erect several large $42,258, alternate, $44,258; Hassalo En- Costello & Co., $6 liz John 4 
Laporte, Ind.—The New _ Process Rambler service buildings in the es gineering Co., Portland, $43,999, alter- Jr., $6,130. Louis K._ T. Shea 

Heating & Lighting Co., capitalized at est cities of the country beginning in nate, $41,490; G. H. Sutherland Co., Pub. Wks. 18 Comy 


$50,000, is preparing to erect and equip the fall of this year. Buildings will Portiand,’ $55,750, alternate, $53,000.  ##wosbiees.. uw.  # - 

















































































































a factory be established in Boston, New York, 52,900; W. G. McPherson Co., Portland, oun ae ~ panee. V orthin. 
ligenier, Ind.—Bids will be received Chicago and San Francisco. 43,990, alternate, $41,533. The engi- ported, to construct a a t is ~ 
by the Building Committee of the local Madison, Wis.—M. FE. McCaffrey, neer’s estimate was $388,000. tem. Plans have ben TKS sys. 
lodge of Elks until 7 p. m., Sept. 5, ‘Secy., Board of University Regents, Los Angeles, Cal.—Eisen & Son, E. Davis, of Northam, = oy i 
for the construction of a club house. will receive bids until Sept. 4 for the Arehs., Wilcox Bldg., have prepared cost, about $20,000. ‘Stimated 
J. L. Dunning, Chn. — ena excepting a plane for a 1-story brick store build- +#Irvington, N ¥ T 
Princeton, .—AUGUST OHM, of a eel, 0 ne athletic annex to ng to be erected at Pico and Olive Paces tract fo 
eee meu aaa oe — - the university gymnasium, for which Sts. To be 165 x 74 ft. ere ae eins 2.009 
the contract for the construction of oe ee ation of $155,000 has been #KELCH & SHARP, Stimson Bldg., ‘awarded to PARTRIIx renee i 
the post-office building on corner Main sagpesrt : were awarded contract, at $43,455, for Lodi, N. J., at $24,302. BURK, of gallatis 
} and Tenth Sts. The building must be Milwaukee, Wis.—Allan D. Conover, the erection of a 4-story Class A con- ceived on Aug. 15. were yditiona 
completed in one year. Contract price, Arch., Madison, Wis. has submitted crete factory building, 75 x 140 ft., on Ch : : ard elect 
$49,750. plans to the County Board of Super- Stephenscn Ave. for the Standard , — Point, N. The , an rifus 
South Bend, Ind.—F. C. Roff has or- ¥i80rs for the proposed new House of Woodenware Co. Plans by S. Tilden — or pump-house .- es 
dered plans ‘on which he will ask for Correction plant, to be erected on a Norton, Consolidated Realty Bldg. on reservoir, has be: 


site recently purchased at North Mil- Eisen & Son, Archs. Wilcox Bldg, the New York, New H. 
waukee. There will be eight buildings have been retained along with William F-,R. Co, to W. L. bi 
te Gost, ‘o. Austin & #8 follows: Administration, dormitory, Curlett, of San Francisco, to prepare 1 Madison Ave. New \ 
oe ——t and — Ave. ustin dormitory for women, cell house, plans fur a 7-story Class A_ concrete Ha gers for the gravity pi 
Shamblau are Archs. kitchen, factory and workshop, hos- building to be erected at Sixth and et to. the JAMES HUN 
Stewartsville, Ind.—M. R. Denburger pital, and central heat and power Figueroa Sts. for C. W. Gates, Consoli- C0. of Albany, N. Y. 


bids for the erection of a brick veneer 
slate roof 12-reom dwelling on Tay- 


























































































will ask for bids for the construction plant. A complete tunnel system will dated Realty Bldg. To be 78 x 125 ft. New York, N. Y¥.— Pj 
of a typical California bungalow with connect all buildings. Bids will be The cosi will be $155,000. ceived by H. S. Thomps 
ship lap siding. There will’ be nine’ called for in about two weeks’ time. *Contracts for the construction of Supply, Gas and Ele 
rooms and bath. C. BE, Gilbert, Evans- Superv. A. F. Mies is Chmn. of Bidg. the 4-story and basement reinforced  p. m., Sept. 8, for hau! 
ville, Arch. Com. Cost, $500,000. coments. ouneiee. — is 0, be water mains and aj; 
Terre e, _—It is reported that #The Board of Trustees, Milwaukee erecte n ephenson Ave., near a- various streets in the | 
the oe ae, ee conteaugianee ap- Public Museum, awarded following meda St.. for the Standard Wooden- Bronx; for furnishing 
propriating $60,000 for the erection of contracts on $250,000 addition: Plas- ware Co. have been awarded to chloride of lime; for j 
a new county infirmary. tering, ERNST JAHN, Milwaukee; ele- KELCH & SHARP. The building will ting fire hydrants and 
Vincennes, Ind.—The American Mo- Y8tors, KIECKHEFER ELEVATOR be 75 x 100 ft. ; in various streets in 
tor Co., of Brockton, Mass., will erect ee a ee Secy., Board of oer Cal.—The Board of Su- ee ee ane _ Dp a 
a factory on a 10-acre site in this % - » s * pervisors of El Dorado County award- ; e sidewa 1 ereet. s 
ther a ” gor t iven to ti School Directors, will receive bids un- ed contract to the RANSOME CON- ing floor at the various ping st tered Wa 
city and $25,000 bonus given to the  ¢i} Aug. 31 for the erection of the Mil- CRETE CO., Mechanics’ Institute Bld tions. Na jons car 
company by the citizens. The com- waukee Public School of Trades for § F is f th g., ; 
pany will manufacture motor cycles Boys between Greenbush, Virginia me El Do. one Cat ty construction of Poughkeepsie, N. Y.—'i ld. filtra. ¢Cinel 
and automobiles. ane 14 Call cs : e orado County court-house, at tion past at the State ital w been aW 
fanover an Jollege = 5Sts., o cos $95,732. The highest bid received was be rebuilt and enlarged ; 7 lo. einnati, 
Washington, Ind.—The large ware- $225,000. W. W. Maxwell is Arch. $119,800. The structure must be com- of 2,000,000 gallons per d np pacity vice for 
house belonging to Robert McCreary Noted Aug. 17. pleted in 265 days. Engineer is Srematine ‘ The State vad Gra 
has been destroyed by fire. The Board of School Directors will Los Angeles, Cal.—A. B. Sturges & Whipple are ‘Super : me Hazen sien AV 
#Detroit, Mich.—Stratton & Baldwin, receive bids until Aug. 31 for furnish- ciory Bidg., has completed plans for a Park Ave., New York. ee 44. No 
1103 Union Trust Bldg., Detroit, have ‘img all materials and doing all the 4 int es : ‘ = 
work of constructi iditi t d story reinforced-concrete warehouse, Schenectady N. Y.—' Board of Spring 
awarded the following contracts for De Ree ae ie ee 50 x 145 ft., to be erected on Vermont’ Estimate and Apportio: ee yed U 
the library building, 1-story and base- alterations in both the South and Ave for the Lyon Fireproof Storage proved an ordinance has ap- Oey eng 
ment, 68 x 102 ft., for the Detroit Li- North Divison high schools, to be Co. favi at ce _ f ling new 
brary Commission, R. Phelps, Secy., 17 erected at Eighth Ave. and Odell St. : ; a ae et, er mains in K: St., Golf ‘Oak 
Butler Bldg. Carpentry, to C. KEL- ®nd Twelfth and Center Sts., at a cost | Oakland, Cal—oO’Brien & Werner, Mali, oo rfield Ave. and portion of ceived 
LER. 657 Canfield Ave.: steam heating Of approximately $60,000 each. Plans Foxcroft Bldg., are preparing plans “ain Ave. - centrifu 
ene . ‘rRNe : have been prepared by D. C. Otteson, for a theater building (Class A con- Jersey City, N. J.—T Straat as pacity ¢ 
and plumbing, to ERNST BROS., 414 -_ a t ti nd p 
Woodward Ave.; plastering let to H. Areh.; Frank M. Harbach is Secy. struction) to be erected at Oakland. Water Board on Aug. 2: ( i and pre 
SCHAEFER. 118 Macomb St. Cost. Gimbel Bros. have purchased a site, The structure will cost in the neigh- the Board of Finance fo: in, anc 
$40,000 . 119 a 200 ft., gn Third St., south 2 borhood of $250,000. ation at $150,600 for new raign mecesaa. 
Y j . f . Iry 710 7ran ve., an ropose to erect a - San France » Cal— " rom e gh service res: irs to the and re 
Sraith, Sines . + Sr mae story hotel building in 1912. William Humboldt —e et — ee. Greenville section. C. A. \ eurer supply 
Washington Arcade Bidg., have tae 7 > . g., is completing Keuren wd 
awarded the following contracts forthe MacLaren is Gen. Mgr. of Gimbels’ Mil- plans for a 5-story brick and steel ‘8 Ch. Engr. KW. i 
Auditorium for the Detroit Library Waukee interests. apartment house to be constructed at Newark, N. J.—Tentative plans and aed 
Commission, R. Phelps, Secy., 17 But- Bozeman, Mont.—The Park Hotel Co. Ellis and Jones Sts., at a cost of $80,- estimates are being completed by Mor. ameatt 
ler Bldg.: To SONN & SCHREIBER, has ordered the construction of a 000. The exterior of the building will ris R. Sherrerd, Engr. State Water Syp a 
1275 Bellevue Ave., general contract; $400,000 hotel at Yellowstone, the west- be faced with pressed brick, trimmed ply Comn., for the proposed Stat < pecan 
steam heating and plumbing let to ern entrance to the Yellowstone Park, with terra cotta. supply. The main dam w Wain 
ERNST BROS., 414 Woodward Ave. and near the terminal of the West Gal- #Henry Crocker has awarded con- dams, pipe connections and two gate have vé 
Smith, Hinchman & Grylls, 710 latin Rd. tract through the office of Reid Bros., houses, will. cost about $175,000, wi stallati 
Washington Arcade Bldg., Detroit, St. Louis, Mo—An edifice costing Call Bldg., to ANDREW WILKIE Co., extend across the valley a half-mile Shelb 
have awarded the general contract for $40,000 will be erected by the Union San Francisco National Bank Bldg., for west of Midvale depot, and will } has m 
enlarging and remodeling the store Methodist Episcopal Congregation. the construction of a 5-story class C about 1,478 ft. long, 71 ft. high in th: pumpin 
building of the E. J. Hickey Co. 201 plans by William A. Cann, Central Na- ‘hotel building on Mission St., at $78,- center, and the surface of the water at for as 
Woodward Ave., to W. E. BALLMAN, tional Bank Bldg. The Rev, G. W. An- 373. the spillway level will be 65 ft. abow South 
82 Broadway Ave., Detroit. derson, 3008 Lucas Ave., is rector. oan Jone, Cal—C. 8. McKenzie, Bank the present bed of the Wanaque River alt € 
Chicago, I1.—Building permits have o > Tex.—The Settegas o n Jose g., has been retained Philadelphia, Pa.—Bids will be r Kansas 
been issued for the construction of two —— will on PP gy 0 to prepare plans for a labor temple by ceived until Sept. 1 by Josep!) H. Klen- for wé 
buildings, one for the Marshall Field forced-concrete hotel and store build- the Building Committee of the San mer, Dir. Dept. of Supplies, for furnisb- Estima 
estate and the other for Henry C. ing at Fannin St. The building wil! Jose Labor Temple Association. The ing for the year 1912 iron and steel, Hono 
Lytton, of the Hub. The Marshall have a frontage of 150 ft. on Fannin plans call for a 3-story concrete struc- bolts, washers, screws, c.-i. water pipe until n 
Field estate will build a 21-story store gt. and will run back 100 ft. in depth. ‘ture faced with pressed brick and ce- and castings, metal castings, grat County 
and office building on the site of its  [t will cost approximately $100,000 and ment plaster. he estimated cost is bars, brass fittings, cocks, valves, etc tion of 
present 5-sty building at the southwest will require about eight months to con- Placed at $35,000. Phoenixville, Pa.—Chester & Flem- Crystal 
corner of Wabash Ave. and Washing- struct. The contract was awarded to +Winnipeg, Man.—THE CARTER- ing, Consult. Engrs., of Pittsburg), Stan’ 
ton St."The cost is placed at $1,600,- JOHN STADTLER. HALLS-ALDINGER CO., Winnipeg, Pa., have been engaged prepare for th 
000. D. H. Burnham & Co., 9 Jackson A 5-story club building will be have been awarded the contract for plans and specifications { a water water 
Blvd., are the Archs. Mr. Lytton of erected by the Houston Turnverein building the Grand Trunk Pacific Ry. filtration plant. have t 
the Hub will erect a 19-story store and Ass'n on its grounds at Prairie Ave., car shops here. a ‘ 
office building, also to cost $1,600,000 . Pittsburgh, Pa.—The Council has de- Lest 
( ing, s oo sswawtere? between Caroline and Auston Sts., to Lloydminster, Sask.—Bids will be cided to construct the new [filtered wa- award 
at he a on 6 eee cost $85,000. received until Sept. 6 by R. C. Des- ter reservoir for the northside on Cabd- on a 
conta of 117% tt. a iene St. and Sulphur Springs, Tex.—James Knox rochers, Secy. Pub. Wks. Dept., Otta- bage Hill. N. S. Sprague is City Engr is Pre 
145 ft. In Jackson Blvd. He recently Taylor, Superv. Arch. Treasury Dept. Wa, for the construction of a public Baltimore, Md.—The Water Depart: Ken 
acquired the leasehold and 4-story Washington, D. C., has awarded con- &. and specifications may ment will ask for bids about Sept. 1) for Comm! 
building at Nos. 231-233 State St. from tract for the construction of a U. S. be obtained at office of Dept. Ottawa, constructing the 192-ft. dam above ie the 
Set eek ae GC ae et post-office at Sulphur Springs, Tex., to or J. E. Cyr, Supt. Pub. Bldgs. Win- foch R i “ase the water | 
Paul Brauer as a part of his plan to - “ ei nipe or at th ost-offi Lloyd oc aven to increas supply 
build the skyscraper. Marshall & Fox, F. J,.McKNIGHT, Hallettaville, Tex. Tpr@, © post-office Lloyd- supply for future enlargement, provid: Hi south 
164 Dearborn St., are the Archs. at $43,410. - ' ? ing oe | Pagater ne gallons $25,00( 
A 14-story building will be erected, Brownsville, Tex.—The Commission- - re uic s Water Engr 
it is reported, in Chicago, at 119-33 ors Court has ordered an election. tor WATER SUPPLY—IRRIGATION. Libertytown, Md.—Crum & Davidson, scan 
West Madison St., between Clark anc Oct, 3 to vote on the proposition of is- * have made preliminary i 
La Salle Sts., to be devoted exclusively suing $230,000 of bonds for the erec- (#Denotes a contract awarded.) Seema Ria. i toonton co the ¢ . mo 
to advertising interests. The propo- tion of a new court-house here. Rutland, Vt.—The Mayor has recom- struction of water-works here. Esti — 
ialna: haw oie iA. ; - — oe #Denver, Lele The contract ne mended the installation of a filter plant. mated cost, $16,000. for e3 
ising Association, made - " been awarded to the K > 4 : —RBids will be 
the ae or men of Peng SP by BER CO., at $76,000, for furnishing all ane as i Wenthers We as socmvea ty eee DN Sw a Q oon 
' White & Tabor, representing Freder- materials for the new Elks’ home on peen awarded’ the co voua. M. U.S A, until 2 p. m., Sept. 20, for : 
sean ewan accented’ atts est, ahs cxcuvation has been com Inge the storage ‘reservoir, for, Hard- thé construction of a f,b0-c sons I ofee 
special meeting of the association. The eae goon. wick. The dam will be of concrete, water tank and trestle. x Work 
building will be 14 stories in height, , The South Pacifi about 700 ft. long. Kingwood, W. Va.—The town is com sonar’ 
of fireproof construction. The lot is ot Ariz.— — $400,000 f c *Athol, Mass.—Bids were received sidering the installation of « water Cou 
' 45 x 90 ft., and is to be controlled by FR. R. S shape Ia thie ‘city in nddition BY the Board of Water Commissioners works system. A. Bliss Me rum, Svc ficiall 
Mr. Barnheisel, who obtained it on a railroad sno, oe sc * n addition on Aug. 22 for hauling and laying Board of Trade, is intereste: cation 
; 99-year lease from Michael Burke, its ‘© those to be rebuilt at Tucson. about 9,000 ft. of 12-in. c.-i. water pipe. +Clarksburg W. Va.— Bids were re Donn 
} owner, a year ago. The upper two Ellensburg, Wash.—At a mass meet- The bids follow: J. M. Dineen & Son, ceived by the Water-Works and Sew Bldg. 
i floors will be reserved for club_pur- ing held by the public school taxpay- 14 Holyoke St., Easthampton, Mass, erage Board at the office of Schott 000-g 
j poses and the other floors’ will be ers of the city voted to accept the 66% cts.; W. B. Boyne, Journal Bldg., Highland, Secy., on Aug. 21, for fur- for ¢ 
leased to advertising men. The build- plans of the school board for a high Boston, Mass., 68 cts.; W. W. Salter, nishing all material and constructing ceiver 
ing, according to present plans, will be school building and to purchase two Holyoke, Mass., 71 cts.; John E. Pal- a concrete storage dam on the West Ste 
known as the Advertising Exchange city blocks on South Anderson St. for mer, 1012 Old South Bidg., Boston, Fork River at Lynch’s M nes. The wien 
Building. The cost is $250,000. the site, as well as to give the board Mass., 95 cts.; Fay & Canty, Box 30, contract has been awarded to the Sept 
{ Plans for establishing a training complete authority to build and equip} Chicopee, Mass., 99.5 cts.; A. W. Bryne H. C. BROOKS CO. at $9,539. Other labor 
school for stewards to cost $500,000, a $65,000 structure. Co., artford, Conn., $1.10; Leopardo bpjdders were: John I. Dick. Scottdale Sena 
were considered at a session of the an- #Portiand, Ore.—The contract has & Way, Springfield, Mass. $1.22; Jo- Pa, $9,902; Frederick Oi! $10,1% spel 
j nual convention of the International been awarded to the NORTHWEST seph Long & Co., Leominster, Mass. Watson & Henry, $10,524; Josep tion. 
Stewards’ Association. Nearly $200,000 sTREL CO., Portland, Ore., for the new 1.33; L. J. Hyres & Co., Wales, Mass. Fuccy, Weston, $12,225; |. Ernest obtai 
{ has already been pledged. car barns and shops of the Portland ve e146. Bh < rated eaeereee Brackett, Cumberland, Md., ete me 
{ Chieage Heights, Ml—James Knox’ Ry. Light & Power Co., at Portland, * -660,_ Michae e, ominster, He, W. Va—The city has ke 
Tavlor. Guperv. “Areh., Treasury Dept. which contain 450 tons of structural Mass. $1.75; Wm. Pants Beecher- geen tee iankoant to DAYTON & i. 
; Washington, D. C., has awarded ~—- material. : ll ag es ag De Sisto & Co., FRANCIS, of New Martinsvi v. ee 
tract for the construction of a post- " _v for constructing a power-l« or te Co. 
. office at Chicago Heights, Ill., to the —— ee ee a bg eee Salem, Mass.—An emergency supply municipal sudarcelerkcs. W. J. Alee os 
; KING LUMBER CO... Charlottesville, Slompient: 7° Cetidion wortanh acne of water is planned from Chebaco ander is Arch., New Martin !!le — wae 
r. . > . ‘ j 3 ; 
' Va., at $47,084. neering & Contracting Co., $384,777; aS ae ayes ot ies Savannah, Ga.—The City ae city 
Springfield, Ul.—A 3-story apart- )jitiefsen & Gerring, Seattle, $321,959; vill be install a — oO considering an issue of bonds ‘vr #00 lowa 
ment house will be erected by Leslie Welch Bros., Salem, $328.588; Bingham, a s bet “* me ed, 7 on ic NM 000 for*the extension and co letion & ton, 
é PD. Pulliam on South Second St., be- McClelland & Peterson, Portiand, $436,- the Longham basin may be bu the fiouse drainage and storn sewerage Ce 
tween Monroe St. and Capital Ave. 767: Lewis Hicks & Co., Portland, $342.- +Boston, Mass.—The contract for stem, including such ext sions © Seba 
The building will cost about $40,000. 500: Olson & Johnson, Missoula, Mont., setting concrete meter boxes in East the water-works system a= 4) in 
Plans by George H. Helmle, Arch. $294,675. Bids for the central heating Boston has been awarded by the Pub- necessary. P 
; “Athens, Wis.—Bids will be received plant were as follows: Portland Ken- lic Works De ater 5°° Sen eee Jacksonville, Fia.—Bids «'! be se wn 
until noon, Sept. 2, by the Building dall Heating Co., $47,960, alternate, M. a a $ at ‘sass ceived by W. M. Bostwick. '". a tion 
Committee of the Evangelical Congre- 45,830; Theodore M. Barr, Salem, $47,- were: Rober 586 710; Chatics J. Bd. Bond Trustees, until 3 p. ™. Scho 


gation for crocting an edifice. 99, alternate, $48,859, $39,724; Ben Ol- Ferguson & Co., 
s 
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ching, f. o b. cars, Jack- International Falls, Minn.—R. C. Fort Sam Housten, Tex.—Bids will Los Angeles Cal.—The U. S. Recla- 
x Co for form r more c. i. meter box Fraser, City Recdr, will receive bias be received by P. W. Guiney, Constr mation Service received bids as fol- 
On 4 gonville, rN covers, to be used on until 8 p. m., Sept. 11, for the con- Q. M., U. S. A, until 11 a. m., Sept. 26, lows on Aug. 21 at Los Angeles for 
Shea, tops ers pox. R. N. Ellis is struction of water-mains in various for the construction of an extension butterfly gates, Boise project, Idaho 
Com g-in. © streets. to the 10-in water distributing system, Fulton Engine Works, Los Angeles 
Supt ad, ( —The town has voted Minneapolis, Mimn.—Bids will be re- Out 3,710 lin. ft. $9,848; Moran Co., Seattle, Wash., $12, 
ng. Roselant. {yw ater-works system. J. ceived until Sept. 8 by Henry N. Knott, Abilene, Tex.—The city has voted 564. 
Sr to constr js Mayor. City Clk., for furnishing the following 20,000 of bonds for the purchase of a Pasadena, Cal.—VProperty owners of 
, SYS. yu. Chape ean—The City Water filter equipment and devices: Bucket site for a new water supply Ww. Oo the northwestern part of the city have 
ye cleveland. receive bids until Sept. elevator; rock crusher; trolley system; Shackleford is Comr: organized the North West Land & 
ited commissio? ction of a reservoir Operating tables; filtered water record- Paducah, Tex.—The citizens on Aug Water Co., with a capital stock of $20,- 
1 for the ft ‘ith a division wall in ing gages; chemical recording gages. 14 voted to issue $27,000 of bonds for 000. Papers of incorporation will be 
f 5g x 198 Ay ed concrete construc- +St. Clair, Minn.—Contracts for con- the construction of a water-works sys- filed at once The company wiil in 
o ft center, re! structing water-works here have been tem. The Fountain-Shaw Engineering stall a_ riveted steel water system 
“ee tion: . The city will install warded as follows: Laying mains, to Co., of Dallas, Tex., is Engr throughout the district, comprising 300 
K, of sailatin, Ts on ne ter- ks W. D. LOVELL, Minneapolis, at $3,760; > ‘ Sag . acres. Estimated cost, $15,000. The 
7 sdaitional ! Ne including two tower and tank, to DES MOINES one” ponds for 956.000" ¢ > inpesee roe bear thresndinyne dd glia ceneddnagtey 
and electric oF with a capacity of BRIDGE & IRON CoO., Des Moines, lowa, ments to and tnereaaiias nce a = San Francisco, Cal.—The lowest bid 
centrifuga! r min.; 50-gallon-per- $4,146; sinking 8-in. well, to GRIFFITH ply at the city lake, six miles west of received by the city for hauling and 
250 gallons motor, 4-valve non-re- & WALKER, Zion City, Ll. at $3.80 per the town. 5 ; ‘ . laying the pipe for the fire-protection 
Pp. 180-HP. engine, 125- ft. Bids were received on Aug. 11. An ' system in the district bounded by 
rd cor ype generator, .0-KW. Hill City, Kan.—The citizens on Aug. yore’ Vo inne gar eog taxpayers have Market, Eleventh, Division, Townsend 
( engine -"nerator, with switch- 17 voted in favor of installing a water- ialling 8 wel tartan atue tak ae and East Sts. has been submitted by) 
een ; sorte a tele eee = eee nee oe Cepewene Se tributing system. i ivanines ai TS ii0sd0" a eae 
TING Mors. Bstima » $8,165. —G. W. Stancliff ‘tract awarded to the’ 
moto nio.—The citizens have Rago, Kan.—The Santa Fe System wil nat Tex. -G. Ww. _Stancliff tract awarded ¢ the firm at that 
pellaire, i nstall a system of irrigation. price 
ted to iss $14,000 of bonds ge has appropriated $6,800 for installing Other wells for irrigating purposes St. Ro Qu Bids for tl 
ote > . . - te st. . ° sids fo e cons ‘ 
nk 2 it iil tn aicion rene a ie Ch? Hane “Topeka bean a will be drilled in the San Dio Valley. tion of ‘the St. Rose aqueduct will be 
and the Beer . = eee. ee 2 Brownsville, Tex.—The Indiana Co- received by J. E. David, Village Secy 
fie, Ghio.—H, L. Maddock, 503 Bellevue, Neb.—The citizens have Operative Cans . : = Res ol real ‘il Se 5 
are Bide. Newark, Ohio, has been voted bonds for the construction and one os C. 'DEBRUIN of Grewne- eo aoc - i it 
U < - . . 4 ™ '° . > 3 ve ec e¢ 
engaged to prepare — ee ates maintenance of artesian wells. ville for rebuilding its canal system. ‘Soe to G R nao. a na - 
ruction of water-w ° Bethany, Neb.—The village has voted The pumping plant will also be ‘ . : ye 2 
st 6.000 . Control, until noon, Sept. 5, for the 
cost, about $90,000. in b nail bonds for $20,000. for the installation equipped with new machinery. supply of 600 ft. of 16-in. steel riveted 
ur : : ai : e ; § \ ete 
Toledo, Ohio Fae Director of Public of a municipal water system. *Chillicothe, Tex.—Bids will be re- or lap-welded pipe and 420 ft. of 12 


yntil Sept. vy construction of a fl- Malino, Neb.—All bids received on ceived by the Mayor and City Council in. welded steel pipe 


; ¢ Plans and speci 
service for orvoir, of 15,000,000 gal- Aug. 10 for the construction of a wa- 


until 6 p. m., Sept. 7, for the purchase fications may be seen and forms of 


































ered water ter-works system have been rejected. by the city of all material required in tender obtained at the office of C. H 
t 
jons capacity New bids will be received until Sept. the construction of water-works sys- Rust, City Engr 
¢Cincinnati, Ohio.—The contract has 8. Estimated cost, about $7,300. Bruce tem, including boilers, heater, pumps, #MILLER, CUMMING & ROBERT 
been awarded to = = ee ce — $ Senenven are Engrs., Bee Bidg., wegee-werne pipe, valves, hydrants SON, of Toronto, have been awarded 
aan i; by the Director 0 u er- maha. and tank and tower. Quantities and the contract by the Board of Control 
~~ ying water mains in Edwards Ogallala, Neb.—Bids received on Aug specifications can be had by address- for the construction of the 500-ft. ex 
ta Grandin Roads, Delta and Colum- 11 for constructing water-works here ing the O'Neil Engineering Co., Con- tension of the water-works intake, 
bian Ave. and =e Rd., at $12,- have been, rejected. iNew bide will be te eben ee bg 1503-8 Prae- ae and above the cost of pipe 
244, Noted « . . received about Sept. 5. ruce Stand- é ” as, . a} 5. 
d of Springfield, Cate ee wit yy hae oven are Enare. Bee Bldg., Omaha, Del ite, Tex.—The Del Rio Water Winnipeg, Man.—Bids will be re- 
seive til Sept. y e city eb. Co. wi install a 200,000-gallon steel lee ot laterac Se > ad 
: pa cagine for the water-works plant. Omaha, Neb.—Bids will be received storage tank and make other additions atl until 1 a m Se pt. 3 ie the 
Golf Oak Harbor, Ohie.—Bids will be re- by the Water Board until 4 p. m., [0 its water-works plant and distribut- supply of a quantity of valves and hy 
n of ceived until Sept 7, for a 1- or 2-stage Sept. 6, for furnishing, f. o. b. Omaha, ing system. drants for the domestic water-works 
centrifugal force one, with @ ca- about 185 tons of l4-in. c. i. water Hearne, Tex.—The O'Neil Engineer- system Specifications and forms of 
; pacity of 350 to 700 gallons per min. pipe; one ton of 8-in. c. i. water pipe; ing Co. of Dallas, Tex., has been en- proposai, together with conditions 
te and pressure of 40 to 80 lbs. per sq. seven tons of special castings; two gaged by the City Council as Engr.- governing bids, may be obtained at the 
ke in, and two deep well pumps with 14-in. water main gate valves; tnree in-charge of installing the water- office of the City Engineer 
: necessary connate eae wees pipes cane — ao serves: — — waene plant and distributing system Raushte, Maa-—Bids will t : 
nd rods and to -in. Mathews 3-way fire hydrant; five c. i. ere. _— 7 oor ay we receiver 
supply pipe; two direct-connected 5 valve boxes and covers; 7,000 lbs. of Paria, Tex.—We are officially ad- by J. W. Johnston, Secy.-Treas intil 
KW. direct-current, 650-volt electric pig lead; 150 lbs. of jute packing. s y ee : ee ee 8 p. m., Sept. 5, for constructing tl 
, . vised that the city is considering rais following works: C 1 
motors, fuses, lightning arresters and Each item is to be bid upon separately. jing and strengthening the clay dam olowing works: Contract I, dam and 
+ and switches, complete and installed. In- Arnold C. Koenig is Secy. at the water-works. Estimated cost, S2te Rouse in Riding Mountains, for 
M a water-works ‘ ‘ t 
ae formation and specifications can be ha Brainerd, Neb.—The contract for the $10,000 to $12,000. J. W. Crook is oupe pete ene te a arene. S 
mae from Louis L. Carstensen, Oak Harbor. installation of the water plant here Engr. Paris. — eee "Sy tanaae he ane, oe 
ater Wainwright, Ohio.—The_ citizens has been awarded to C. F. ROBECK, / ieee eee pag an ae Saal 
i, mg nae voted $20,000 of Bonds for the in- of Aurora, Neb., at $16,000. 0 eee Tee ee Terats nt S*Power, knees. ‘Toronto and Winnt. 
t f a water-works system. s ‘ so. has P , ; = wi a — 
wi oo. a as City Counail eagle = Da eee at te ge wae a capital stock of $200,000, to con- Ps 
-mile Shelbyville, iati t voted to issue 95, of bonds for the struct a large system of irrigation in 
1 be has made an ORT will b ion extension of the municipal water- pecos County. The incorporators are: 
er at (ots soon a8 piaiee are completed x “a a: ee Bids will b ived and Silas ER James W. Fogelman SEWERAGE. 
er a s = s “ enry, S. Dak.— sw e receive and Silas E. ce. 
above South Bend, Ind.—Burns & McDon- py the Town Council until Sept. 12 for ; b (*Denotes that this work ig advertised in 
tiver ‘nell, Consult. Engrs. Searritt Bldg., the construction of a water-works sys- Hobart, Okla.—The city has_ voted Engineering News.) 
e Te Kansas City, Me., are preparing — tom. er wiecourt Valley Engineering ol + paw oo ex- O@intee Meen~s eee aa a 
<lem- for water works improvements re. 0., 0 tchell, S. Dak., is Engr. P ; — Ww os mayor. ‘ 7 ; ee PN cdl Spe tein ele panllesy 3 in 
aan ed on ° ing 1,700 ft. of 12- high-se ce pipe 
nish- Estimated cost, $300,000. Vermillion, S. Dak.—Bids will be re- Muskogee, Okla.—Bids were received in South Boston as ad ~ Sanaa ,o 
otee Honor, Mich.—Bids will be received ceived by the City Commissioners until as follows on Aug. 15 by the city for the Public Works Department to DAN 
Pn. until aeen, Some 5, we een we Dee oe? te coneeractuog _——- tomes about 2,000 meters: Standard Meter Co., IEL DE PIETRO Louis K. Rourke 
Brat County Clk., onor, e construc- an ank. e ssouri Valley Engi- New York, $19,950; Hersey Mfg. Co., is Ce * of Pub r 
— tion of a concrete weir at the outlet of neering Co. of Mitchell, S. Dak., is Boston, ee, $13,500: ‘Thompson Mfg. a ae 
em- Crystal Lake, Benzie soggy 5 ; "= Engr. — oe ae Y aite Buffalo Meter e Beaten, Mans.—See item under Sts 
Stanton, Mich.—Bonds for $10,0 Dunseith, N. Dak.—Bids will be re- ‘o., Buffalo, N. Y., $13,500; Budger Me- ds 
for the construction of a municipal ceived until Sept. 11 by the Board of ter Mfg. Co., Kansas City, Mo., $12,900, New Bedford, Mana.—We are offi- 
water works and electric light plant Trustees of the North Dakota Tuber- Union Water Meter Co., Worcester, cially advised that the contract fot 
have been voted by the citizens. culosis Sanitarium, Dunseith, for the prams. €24,088; Pia oece ——. “oe furnishing ec. i. pipe and special cast- 
Lostant, I1L—The contract will be construction of a water system, con- ; 8, re sews, omy - ings for the outfall in Buzzards Bay 
awarded in about ten days for furnish- sisting of concrete basin, water mains, Worthington Co., New York, $17,000; of the intercepting sewer has been 
ing a pumping engine. C. A. Whitney standpipe, and pumping station, and National Meter Co., New York, two bids awarded to the WARREN FOUNDRY 
is Pres. Bd. City Trustees. also for the construction of a sewer Of different types of meters, both bids @ MACHINE CO., New York City, at 
j system with septic tank, trunk line, totaling $29,000. $44,704. The other bidders were R. D 
Kenosha, Wis.—The Board of Water ‘ianholes, etc. H. G. Lykken, of G j eae : ioe ce Were 5. 
the Commissioners contemplates additions Works, N. Dek. fe & y . Franc Oklahoma City, Okla.—A commission Wood & Co., $47,160; United States 
ners. to the mains of the water-works for eins sag oct gonial Maran ty ei of three engineers will soon begin pre- Cast Iron Pipe & Foundry Co., $51,- 
— supplying water to the south and *Fargo, N. Dak.—E. R. Orchard, City paring plans for a permanent water 474; William F. Williams is City Engr 
tons southwest portions. Estimated cost, pun oe cements Fe supply aa CReeneeee City, with in- Bu@ale, N. ¥.—Bids will be received 
ons 25,000. . 8, > construc ° structions to plan a water supply to hn¢ the Department . -ubl 
z p = 3 partment of Public Works, 
= Manitowoc, Wis.—The citizens have pumping station and _ electric light serve a city of 150,000 population. F. G. Ward, Comr., until Sept 1, for 
idson, roted plant, comprising building, a 100-ft. : ‘ : O74 4 
ie to issue bonds for the purchase pick’ or steel chimney, low lift pumps Pawhuska, Okla.—Plans are under Constructing 30 and 27-in. brick and 
0 the water-works system. and pit, intake in river, steam and ex- way for the construction of a water- x — ae tile sewers in Suffolk 
“ herekee, tewa-—The city of Cher: haust pipe, foundations for pumps and works and electric Mgnt extension ere. “Ste 26. SS * 15 a a oe eee cate 
okee on Aug. 7 awarde e contract boilers, 18-in. Venturi or simplex stimated cost, $50,000 and $10,000, re- tks mactcam tae ee Th 
1 be for extensions to the water mains to meter, suction pipe, wet well, a" spectively. The work will include 6,000 tile sewers in Rutgers, Bowdoin and 
Fs the MIDWEST ENGINEERING CoO., Mc- ft. of flow line, more filters and settling other streets 
oe ( I Powell, Wyo.—Bids will be received 
. ague Bldg., Omaha, Neb. basins, and reservoir extensions to ad- a i . i. - 
0, for . until 2 p. m., Oct. 2, by the U. S. Recla- diti t th it Albe ine New York, N. Y¥.—Bids will be re 
steel ae, Te ae re mation Service, Powell, for the con- City Clk. e city. ert York is ceived by Lawrence Gresser Pres of 
eived until Sept. y e ater- struction of ditches and culverts in the P the Boro. of Queens, Borough Hall, un 
con- courte te en concrete vicinity of Powell and Garland, Wyo. Milliken, Colo.—The citizens on Aug. til Sept. 11, to construct a ‘temporary 
or. m ‘ . C. Jensen is Chn. The work involves the excavation of 15 voted to issue $15,000 of bonds fora ry weather flow sewer and appurten 
Seey one Bluffs, Iowa.—We are of- about 179,000 cu. yds. of material and new water-works system. The deep ances in Rockaway Road, from Lefferts 
cially advised that plans and specifi- the construction of about 2,000 lin. ft. water artesian well now in operation Ave. to Panama ,5t.; in Panama St 
a cations are prepared by Burns Mc- of wooden box culverts. For particu- will be used, its flow being suffi- from Rockaway Road to Stanley Ave 
Sews gg Consult. Engrs., Scarritt lars address the United States Recla- cient to supply a city of 5,000. in Stanley Ave., from Panama St. to 
ye Bidg., Kansas City, Mo., for a 10,000,- mation Service, Powell; Helena, Mont., r Ceek—The citt nan Shenandoah St., and in Shenandoah St 
fur- )-gallon conerete lined settling basin or Washington, D. C. F. H. Newell is erry, ah.—The citizens have de- from Stanley Ave. to the Jamaica sew 
atte for ae Bluffs. Bids will be re- Dir. ater. = inette ede oe ss age disposal plant, Fourth Ward To 
’ ceived in about 30 days. Belt w oa or . aving een voted. construct a sewer and appurtenances 
West on, Mont.—All bids received by - nia ieee : —o . 
The Sioux City, Iowa.—Bids will be re- the Secretary of the Interior, Washing- ee ae oe Ween ee ee oe 
the ceived by the City Clerk until 10 a. m., ton, D. C., on Aug. 16,.for erécting Downey, Idaho.—We are officially ctruct a sewer and appurtenances ir 
ther at 2, for furnishing all material and four frame administration buildings advised that bids will be received Wrieon Ave. from Twelfth Ave. to 
dale, — necessary to construct a concrete and installing water and sewerage sys- about Sept. 15 for the construction of jt) Ave. First Ward. To construct a 
0,190 oundation for machinery and a con- tems in connection on the west side of new water-works for the Downey sewer and appurtenances in Jarnaice 
yseph — Seor in the Leeds pumping sta- Lake McDonald, near Fish Creek, in Water Co., recently incorporated. Es- Ave from 13th Ave. to 18th ve.. First 
rnest n. lans and specifications may be Glacier National Park, Mont., have been’ timated cost, $20,000. E. M. Blake of Ward. To const - wer and ap- 
. obtained a, the office of the City Engr. rejected. The work, it is reported, will Boise, Idaho, is Engr. John Ware is camiseesess ant ied mak tae 
ue ane a kee a B pverree Se. atiten beat: W. R. Logan is Asst. Treas. Skillman Place to Academy St. and 
N } > Town Board unt pt. or “ ° nil y Wilbur Ave., First Ward. 
. Va. a constriction of a water-works sys- +Harlem, Mont.—The contract has Pome ~~ oe me ease < war : ; Mgrs 
r the _ The Missouri Valley Engineering been awarded to the AMERICAN tract to BIDWELL, HAYDEN & CO., New ¥oet, N. ¥.—Bids will be re- 
\ex- . of Mitchell, 8. Dak., is Engr. LIGHT & WATER co., Coes. I. Portland, Ore., for the construction of Fmt PE PB gute ge J eee : rT 
. cofelle Plaine, lowa—Bids will be re- by -~ Te ~~ eee tence the a concrete reservoir dam, and clean- for constructing sewers in varidus 
“il is eived until 8 p. m., Sept. 11, by the ™unicipa ar 87 * peau, ing the site, at $64,890 and $10,000 re-  gtreets : 
600, ile ee ater-works extension. one Kirkwood, Mo.—The city has voted ‘spectively. 
on of neering Co. is Engr. N- $10,000 of bonds for improving water New York, N. Y.—Bids will be fe- 
rage ‘oa, low: j and light plant. Address the Mayor. 1 °F 47% Cal-—Bids will be received ceived by George McAneny, Pres. Boro. 
sof Calumet, Mimm—The citizens have visors Tes mill 11 a m., Sept. 


Manhattan, until 2 p. m., Sept. 11. for 
y be voted bonds 000 se Montgomery, Mo.—The city has voted San Jose, until 11 a. m., t. rebuilding sewer and appurtenances | 
sion of th wnat —— exten $20,000 of bonds for constructing water- 5, for delivery at railroad depesat Mil. “Hil, _ ; 2. 


Galle can a anes agate pitas 6,200 ft. of 4-in. standard steel 33d St., between Sixth and Seventh 








ee of antbanit Minu,—The State Board — bidders to state price separately “Y°* 
oak —a 8 considering the construc- Walnut Ridge, Ark.—The citizens on or black pi and for asphaltum dip- +Yonkers, N. ¥.—Bids for construct- 


water-works system at the Aug. 15 voted in favor of the installa- ed pipe. enry A. Pfister is County ing a sewer in Palisade Ave., fromm 
School for Feeble-Mind “9 tion of a water-works system. bike. Roberts Ave., 685 ft. northerly, have 
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been received as follows: KELLY & +Florence, Wis.—We are officiall bd an 
HANNIFIN : - : ’ ally aterson, N. J.—Bids will be re- constr wall 

oto vaeae (awarded contract); advised that the contract for layin ceived by the Board of Public Works various seectidewalks Nees ¢ 
; & urray, $5,985; Canepi, - 1,098 ft. of 10-in., 5,239 ft. of 12-in. an until 4 p. m., Oct. 17, for the following: Brooklyn. ay 1h of 


$6,300; Cuozza, $6,912; Fischer, $7,037; 2,928 ft. of 8-in. pipe sewers, depth 3 (a) For furnishing all material and 


Grady, $7,200; O'Rourke Co., $7,245; A. to 12 ft., has been awarded to J. R. labor required for the complete con- Weed net Be ¥—p 


Cianfaglione, $7,277; Ferguson & Cal- HOLFILTZ, Iron Mountain, Mich., at struc ceived by vyrus © M be re 
ahe 9.467 ‘ , - , 4 , 3 * ction and equ - ; M : 
jahan, $9,467; Charlton & Weston, $6,162. 0. G. Johnson is City Clk. bage and <afuan atin aden, Se cates, until 10.36 3. Bus 
Mh Sti ei and W. G. Kirchoffer, City Engr. Noted (b) alternative bids for furnishing the various etre sidewalks nes ¢ 
Yonkers, N. ¥.—-Bids will be received July 27. plans, working drawings, and rights : snk = 
xy James V, Mahony, Secy. Bd. Con- Belle Plaine, lowa.—Bids will be re- Under all patents for the City of on Lom Me V1 


tract and Supply, until Sept. 5, for ceived until Se Pat ceived by Lawrence © re 
, oe ° ; Sept. 11, for constructin erson to construct and equip one awrence os 
Seeneen ee first section of the 11% miles of 8 to 18-in. sanitary aout garbage and refuse incinerating plant; Foe eee, Until 11 g Pres 
a a ey sewer. The work ers. S. J. Ferree is City Clk., and (ce) bids for furnishing all material curtean aes ng, gradi: a 
coneinte oF the. 4 ynstruction of a house Chas. P. Chase, of the Iowa Engineer- and labor for the erecting of a drive- : reets, vaving 
Seana Soqerreenees, pe mae gti | . ing Co., Clinton, lowa, is Engr. eee platform. The plans and pa York, N. Y.—pP 

pumping station, in the Nepperaas *Primghar, lowa.—Bids will be re- plete ef an’ bicienratinn noth ving asuene, bree: , gy Georg 
river valley from Lake Ave. to the ceived by W. H. Downing, Town Clk. 4 capacity of 60 come ae aaatiod kao regulating — i 
Sawmill River Road, near Second St., ae a. m., Sept. 6, for furnishing  njicipal waste per 24 hrs. The bids for Streets; also “ier acne ; 
and in Lake Ave. from the Nepperhan 2 abor and material for the con- rights for the city to build will con- phalt pavements on 


River to the Nepperhan Ave. se struction of approximately 3,036 ft. of s ent eet 
accordance with the anaes ae ak S-in. sewer and sewerage-disposal Seawind Tor tha wtenshet 2 lant. Bide with ‘meee ae Sen i. Spt ut 
cations of Samuel ‘'L. Cooper, City Plant. in accordance with plans and ders will be required to furnish evi- tion the roadway of | : 
Engr. The work will include 5,105 $Pe¢ifications on file in the office of dence of having built at least one m- 42d St. to dsth St: a: 7 
lin. ft. of 27-in., and 593 lin. ft. of 24- ™M- Tschirgi & Sons, Dubuque, Iowa. cinerating plant of the type proposed repaving with sheet as, & and 





in. vitrified pipe sewer, 33 manholes, ++West Liberty, lowa.—A contract and now in successful operation. No binder, on concrete 
13 connections for future sewers, a has been awarded to the LYTHE CON-_ untried types of incinerating furnaces Toadway of Fifth Av 
pumping station of concrete and brick, STRUCTION CO., Sioux City, Iowa, for will be considered. The time for com- 59th St. : 
























































a screening plant of concrete tanks, a Constructing six miles of sanitary pletion of the work of incineratin F 
bye pass of 24-in. pipe, an emergency sewer and a disposal station. plant and driveway and platform will trast aod Boot reel f Con. 
overflow of 30-in. pipe, two centri- Columbus, Kan.—Bids will be _ re- be 180 working days. Joseph Mc-_ regulating and caeman as bids for 
fugal pumps operated by electrical ceived by F. H. Hawkins, City Clk., Crystal is Pres. Bd. For further de- as follows: THOM As” © Ave 
motors, and the grading, walling and until Sept. 11, for about 15 miles of 8 tails see advertisement in this issue. (awarded contract): ** 866 
——- on the site for the disposal to 15-in. vitrified pipe sanitary sewers +Ottawa, Ont.—The City Council, it $6,600; Frank A. Ciant “te 
plant. — ans and specifications and and disposal works. M. A. Earl & Co., is reported, has awarded a contract to McDonald & Murray 
yg ga are procurable from Muskogee, Okla., or First National LAURIE & LAMB for constructing an Hannifin, $7,388; Joseph 
1e Secretary. Bank Bldg., Chicago, Ill, are Engrs. incinerator at $34,650. 801; Charlton & Westor 
,_ Dunkirk, N. ¥.-The Common Coun- Seneca, Kan.—We are officially ad- thony Fischer, $8,542 
cil has accepted the plans of J. M. vised that bids will be received for STREETS AND ROADS. Constructing Co., $9,235 
Hackett, City Engr., for the construc- sanitary sewers and sewage-disposal ing and grading Sherw \ve.. from 
tion of one mile of sewers, estimated works at Seneca in about thirty days. (*Denotes that this work is advertised in St. James Terrace to Rideewood on 
ao Approximate cost of work, $50,000. Engineering News.) eaanthn $11.44 = eee 
Lebanon, Pa.—Press reports state 3urns & McDonnell, Kansas City, Mo., ae » 2. Grady, $1: 
that a contract for ovwet construc- are Engrs. ¥ ealctar merdlen aaa Baten ein tk Ciewse, 918,663; O'Rourk. 
Yon nae. been awarded to the CAN- Wichita, Kan.—Bids will be received St. James Ave. has been awarded by the Newark, N. J.—Bids wer. ved by 
; REL \CONSTRUC TION CO., Parkers- by Wm. Sence, City Clk., until Sept 5, Public Works Department to the GEN- — Board of Public Works Aug. 17 
UTE, Va., at $70,000. for constructing main for sanitary ERAL CONSTRUCTION CO., at $7,834. {0% the repaving of Market st, from 
Washington, D. C.—Bids were re- sewer No. 20, double ring brick or con- Other bids were: F. S. & A. D. Gore oe ones House to the Pe sylvan 
ceived on Aug. 24 by the Commission- crete sewer as follows: 9,750 lin ft. Corp., $9,928; John T. Shea, Jr., $8,190; Bit heey Station, as follows: Standard 
ers of the District of Columbia for 48-in., 14,300 lin, ft. 45-in, 11,675 lin. John’McCourt & Co., $8,377; McGuire & $67 598 Need eed: B. Shanley ¢ 
conatructing the Massachusetts Ave. ee and 2,635 lin. ft. 39-in.; 590 Kiernan, $8,233. 525. Noted Aug. 10. : 
run sewer, as follows: (a) E. G. in. ft. 30-in. single ring brick or con- Haledon, N. J.—Bids will be rece 
Gummel; (b) James A. Coyle; (c) War- crete sewer, 38,950 lin. ft. 12, 15 and anti sont ty Pantie a kn coomve’ until Sept. 1 by cawrenc L Hinee 
ren F. Brenizer Co.; (ad) Lyons Bros.  18-in. vitri. tile sewer, one outlet pro- ment for the construction of - tar boro. Cik., for macadamizine roe E 
all of Washington, D. C.: ordinary ex- tection, 105 manholes, 31,500 lbs. cast- macadam roadway in ‘Bay St Sees Barbour and Mangold Sts. g a 
cavation, (a) 70 cts.; (b) 80 ets.; (c) ings, 9 storm sewer crossings. Bert ©. chester, and for pipe surface drains in 2” Ave., and for gradin; 
50 cts. ; (d) $1.10. _ Concrete masonry Wells is City Engr. Glenville Ave., Brighton. Louis» K Ave. 
$16 Vitrihed ‘belo censure tay 53. California, Mo.—Plans and specifica- Rourke ic Comr. Pub. Wks. : oe Pa.—A contract has been 
ae ed = bric asonry, (a 22; tions are being prepared by Burns & pa awardec y the State H ay De 
Ui) $20; Cc) $20, 1) HE. Sewer buick MeDonnel Engrs, Kansat Clty, "Mo, cofmonectsn Maman A contract, forthe partment {0 SAUPH a HEI Aloe 
fe a: Ser e ae 4a; or sanitary sewers. Approximate i ; a., for the construction of 4a State 
(d) $18. aoe memeer sub-drain cost, $50,000. ae phon inc PO a gg etaneree nivrenne road between Bedford, ‘Jonr stown and 
> > t . » . 7 ~ ° . 5 : . . ay 7 = = 38 
ar (ay 55 aoe eetaaes ee ere _Cleburne, Tex.—Plans and specifica- CO. Louis K. Rourke is Comr. Pub. Hollidaysburg. 
(b) $28,662; (c) $24 412: (a) $38,622. _— ee eer ee a by ee Wks. b os ae for repairing the road 
, , oar aceeeeea be pi reeds & McDonnell, Engrs., Kansas City, Mo., as ; etween ligonier and Stoyestown has 
bi armaville, Va.—The City is asking for sanitary sewers and sewage dis- ey ee oe bo Re sepetves been awarded to J’ H. M QUAIDE 
bids for sewer construction through posal at Cleburne. Estimated cost, partment for artificial walks, etc is Pittsburgh. 3 
gentacwantern,, Sorts Soe. Sa Saeueee nctierd RyoeTeypelah WAIKe cles ei Braddock, Pa.—Bids will be rev ive 
000 has been voted. H. © Stexker js  _, Salt Lake City, Utah.—We are offi- paving in Greenleaf St., Roxbury. Louis until 3 p. m., Sept. 5, by ©. A. Stewart, 
City Engr ' — cially advised that bids for the exten- K. Rourke is Comr. Pub. Wks. oe Bldg., North Braddock, Pa 
br. . : sion of the gravity outlet sewer have ‘ oat ; for the improvement of various streets 
_'Timmonsville, $, C.—Bids will be re- been received as follows: (a) flume; aut en por. — SS eee in North Braddock. 
ceived by the Mayor and Board of (b) ditch; J. S. Hilend, (a) $11,300, Streets for 45.000 paving blocks PJ Harrisburg, Pa.— We are officially 
ee ae Se _ ns Maginnis , atvenes steel; $14,240, Kelley is Comr E * “+ “* advised that bids for construct ae the 
f of » sewer system to co 0 -orrugated iron; $16,200, wood stave; : : Jarr tk ranateod We the 
9,000 lin. ft. of 8-in. vitrified pipe, 250 oy Fae me Ge. (a) $13,078, $12, Hartford, Conn.—Bids will be_re- santa oo maces voc by the 
lin. ft. of i2-in. vitrified pipe, 200 Y $37, 316,312; Bryant Young, (a) $13,- ceived by James H. Macdonald, State as follows: 34,794 ft. in Juniata Coun 
branches, 28 manholes and 16 5-in. 505; $18,650, $14,975; (b) $11,007; J. W. Highway Comr., State Capitol, until 2 ty: p. BL Sullivan & Bons, Clinte 
—— aaa *; Newton John- Percival, (a) $15,352, $15,699, $16,850; P: a a 5, for the following State Bag Columbus Ohio “$147 408 Chee 
ston, Florence, 8S. C., is Engr. John Holt (b) "$12,012; Johnson & FCsG Work. J. Carothers Greens ure, Pa, $147 
q : 2,012; ‘ rs, yreensbureg, Pa 7,- 
Savannah, Ga.—See item under Smeather, (b) $13,049. G. F. McGon- La ona of secteee. 16,120 lin. ft. heavy 492; United Ice & Coal ( - H bore 
Water Supply—lIrrigation. agle is City Engr. Noted Aug. 3. oe ane = Ta cae a _ Pa., $192,639; J. M. Francis, 
Bucyrus, Ohio.—Bids were receiveu +Lindsay, Cal.—_CHAMBERS & Chittenden First Selectman, Hast Riv. ‘#Wney, Pa., $130,497; Niagara | 
on Aug. 23 for the construction of HEAFEY, San Francisco, have been er, Conn. ’ Sas struction Co., Corning, N. Y., $161,659 
sewers in Mary, Perry, Jump, Sears, awarded a contract at $59,660 for the Town of Old Lyme, 2,336 lin. ft. mac- Filbert Paving & Construction Co, 
Myers and Ann. streets, as follows: construction of the municipal sanitary adam-telford road, very light grading Pennsylvania Bidg., Philadelphia, $177,- 
Boyd & Cook, Dayton, Ohio, $5,982: sewer system. ‘hota. ceaueel Brome on a ona Gnectiien: +e Fiss & Christians, Sh imokin Dam, 
J. L, Smith, Lorain, Ohio, $6,333; Amos +#Pacific Grove, Cal—We are offi- tions at office of Selectmen, Old Lyme. iaiten hve Puen oes me ON ase: wa 
i. Trainer, Huntington, W. Va., $6,371; cially advised that contracts for sewer Town of New Fairfield, 3,417 lin. ft. Ryan Springfield, Ohio. $212 34%. & 
KF, J. Barth, Bucyrus, $6,340; L. P. Bat- construction were awarded on Aug. 14, heavy grading, 14-ft. travel way. Plans Paarsen eo ion inc arytn "Fifth Ave 
tefeld, Bucyrus, $6,144; | Thomas F. as follows: for laying 3,860 lin. ft. of and specifications with Norris Hatch, New York, $143 172. W “ty Ev ~ 2 
Hurley, Marion, Ohio, $7,177; Ober- 48-in. and 793 lin. ft. of 54-in, rein- First Selectman, New Fairfield, Conn. bler, Pa., $158,111: W =’ Howley, Pitts. 
lander & Oberlander, Bucyrus, $6,808; forced-concrete pipe, to C. D, VIN- Town of Watertown, 1,900 lin. ft. purgh $142,870: i Ty a chars. 
John H. Nickum, Bucyrus, $5,546. CENT, Oakland, Cal. at $21,306; for macadam or gravel and 3,110 lin. ft. Pa $198,518: $9560 tt a eres 
*Shreve, Ohio.—We are officially ad- excavating, constructing retaining gravel-macadam road, medium grading, g§ Pearson & Son, Inc. 607 Fifth Ave 
vised that bids for constructing a san- walls, curb and gutter, etc, to F. E. 16-ft. travel way. Plans and specifi- New York, $134,138; Wim. C. Evans, Am- 


itary sewer system were received on CLARK, Sacramento, Cal. at $20,700. cations with J. G. §kilton, First Select- . Sinttead Yea & Coal 
Aug. 18, as follows: Fred B. Davies, The total bids were as follows: C. D. man, Watertown. pier, goatee as, Unltd kk ie . 
Ironton, Ohio, $18,913; E. L. McRey- Vincent, Oakland, Cal., sectional pipe, Town of Fairfield, 2,900 lin. ft. gravel Beck & Co.. Warren. Pa. $140,698; W 

















nolds, Cleveland, Ohio, $16,900; Thos. $52,384; William Heafey, Phelan Bldg., road, medium heavy grading on Green- , >a $186 oh 
F. Hurley, Marion, Ohio, $19,285; San Francisco, Cal., monolithic pipe, field Road. Plans and _ specifications eee Dae: ee fee cae 
Sheets &° Sheets, Newcomerstown, $40,517; Williams and Belser, Monad- with C. S. Fox, First Selectman, Fair- geiphia $149 451: Fiss. & Christiano 
Ohio, $19,246; J. LL. Smith, Lorain, nock Bldg., San Francisco, Cal., sec- field. Shosattic Dam oe $108,406 “Ridge 
Ohio, $17,718; Jos. Perry & Co., Can- tional pipe, $52,558; Esterly Construc- Town of Burlington, 4,912 lin. ft. Bros Co. Pittsburgh, Pa., $124,812; W 
ton, Ohio, $17,950; Van Meter Construc- tion Co., San Francisco, Cal., mono- heavy gradin on the River Road. EB Howley Pittsburgh Pa. $102,755 
tion Co. Steubenville, Ohio, $14,965. lithic pipe, $50,358; T. A. Work Co., Plans and psecifications with E. H. Gil- Raq Ryan, Springfield, ‘Ohio, $162,234 
The only bid received for constructing Pacific Grove, Cal., sectional pipe, $53,-  lette, First Selectman, Burlington. Filbert Pavin & Construction "Co. 
a sewage-disposal plant was submit- 775; F. E. Clark, Sacramento, Cal. Town of Wethersfield, 682 lin. ft. philadelphia 5. $153,718; R. J. Ma- 
ted by Seymore Rennick, Findley, monolithic pipe, $40,639; Frank Wim- macadam, including a reinforced-con- jone & Co *"Washington, D. C., $143,- 
Ohio, at $6,457. L. E. Chapin is Engr. mer, Monterey, Cal. sectional pipe, crete arch culvert. Plans and _specifi- 159: Chas. J Carothers, Greensburg, 
Noted Aug. 10. $49,774; Cotton Bros. Oakland, Cal. cations with A. W. Hanmer, Wethers- pg’ $147,963 “L. F. Neefe, is Ch. Clk. 
? : . sectional pipe, $24,455 (bid on pipe _ field. Noted Aug. 3 “aie whe ee , 
Toledo, Ohio.—Bids will be received only). TT. B. Hunter, of Hunter & ote ug. 9s. 
by the Board of Public Service, F. Hudson, Monadnock Bldg., San Fran- +Hartford, Conn—The contract for +#Linesville, Pa.—The contract for 
Shane, Secy., until Sept. 5, for con- ‘isco, is Desig & Consult. E the construction of a section of State M ap “St.. paving has been 
structing sewers in several alleys cisco, is Design. onsult. Engr. road, gravel-telford, in the Town of Mercer and 0 cnn wr eeRRIS, Lines 
. Noted Aug. 3. Lebanon, has been awarded to the B.N. awarded to GEO. A. HARKIS, & 
+Hartford City, Ind.—The Commis- Hamilton, Ont.—Bids will be re- BEARD'CO., Shelton, Conn., at 98 cts. Ville. 
sioners of Blackford County have’ ceived by Geo. H. Lees, Chn. Bd. Con- per lin. ft. for gravel, 80 cts. per lin. Pittsburgh, Pa.—Press reports state 
awarded a contract for the construc- trol, until Sept. 6, for constructing ft. extra for telford, and $1 per lin. ft. that bids will be received by the Board 
tion of the Vance ditch in Jackson sewers in portions of Cumberland for rubble drain. of County Commissioners until Sept. 
township to C. H. CRONINGER at = Ave., King, Linden, Munro and other 4+New Haven, Conn.—C. W. BLAKES- 10, for improving three roads, a tue 
ster — west fer emda SON, NEW Haven. ‘have been distance of 6.5 miles. 1K. ¢ ampbell 
South Bend, Ind.—The Board of Pub- Dauphin, Man.—See item under awarded contracts tor paving e t0l- . D. O'Neil an a aeeeee ato SY 
a ee = inh 4 : fe Water Supply-Irrigation. lowing streets: Livingston St., mac- +11 he ved 
struction, of sewer. in Wayne St. adam. $15,193; Silver St. macadam. $5. Pittaburmbs Pa ge wi cy Con 
= . cs . : = os 7 19 the 
Breer pg ng the po By BE, ag Fe GARBAGE DISPOSAL. $4,373; Portsea St. asphalt, $4,238; re a eg La ia and 
fications are completed. Arthur P. (#Denotes a contract awarded.) Sherman Ave., asphalto. $16.680; Nor- Stonwape in Allegheny County. 
Perley is City Clk. . ton n. ogee $15,162; Bishop St., , : svel 
ee oe Boston, Mass.—Bids for erecting two ™#cadam, $13,033. Baltimore, Ma.—Bids will be receive! 
Bushnell, Ill—Press reports stat€ sanitary buildings in South Boston Stamford, Conn.— Bids will be re- »y the Board of Awar met ring and 


that bids will be received by the City will be received by the Park Commis- ceived by the City Clerk until Sept. 5 for grading curbing, Sey: 
Clerk until Sept. 7, for constructing sjon until Sept. 7. R. S. Peabody is for paving Elm 8t. with brick, about paving with asphalt macad on Be 


about five blocks of sewers. Chn. Comn. 6.500 sq. yds. The cost is estimated at worth Ave. peemnontion., of Com 
#Chicago, H1—A contract for con- Utica, N. ¥.—The Board of Contract $20,000. oS a er Opening Streets, uty 
structing a sanitary sewer has_ been and Supply has authorized its Secre- Corinth, N. Y.—The taxpayers have ny 


awarded to WM. MORAN & CoO., Joliet, tary to ask for bids for sweeping the ‘ 

Til, at $45,511. The other bidders streets. The present 5-year contract oer et ae ad ee eee ~ 
were: William Davidson, Wilmette, expires on Oct. 1. A new departure in rincipal streets. prove 140 miles of road, 8! es a 
$48,657; Dearborn & Jackson, Cedar specifications provides for proposals Pp P macadamized and 60 miles ©" ded. ot 
Rapids, Iowa, $48,216; N. F. Reichert, for one year and three months, three New York, N. ¥.—Bids will be re- County Supervisors and J. ~'. J. ak 
Racine, Wis., $47,744; Thomas J. Kil- years and three months and four years’ ceived by Alfred EB. Steers, Pres. Boro. son, State Highway Comr. ichmo’ 
lian, North Chicago, $46,916. and three months. Brooklyn, until 11 a. m., Sept. 6, for will receive bids. 


Jonesville, Va.—Lee County will -. 
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padueah, Ky- 


by the Board 
Sept. 5, 
sidewalks, 


granite curb and ¢.-i. 
; Ohio.—Contracts for mac- 
were 
& IMBODEN, on Aug. 21, as 
mile of 
y, at $12,440; the Millers Corner- 


+Batavia, 
adamizing 
BAUGHT 
follags: 


one 


¢bridgever': 





awarded Vv 
pHALT PAVING co. 

’ Ky.—Contracts for pav- 
beer 
wn Road, from Shady Lane to 
Boulevard, AMERICAN STAN- 
ALT CO., at $1.92 per sq. 
Hou 4 
LOUISVILLE ASPHALT CO., 
yd., total, $15,000. Noted 


»t—August 31, IQII. 


Va. — Seventh Ward 
vements, D. F. Applen- 
having specifications 
com Sykes, Engr., for 
nts, to cost about $50,- 


Bids will be received 
erk until Aug. 31 for 
.damizing the follow- 
three magisterial dis- 
1} County: Clear Fork 

Jetfersonville Dist., 
District, 


aiden Spring 
bd ot 


ympson 38 Clk. 


w. Va.— Press reports 
will be received by H. 
ty Reedr., until Sept. 
ng various concrete or 
Ww. Va.—A contract for 
High Ridge Pike has 
» ROSSER, MALONEY 
ellaire, Ohio, at $22,433. 
Fla.—Bids will be re- 
oard of Commissioners 
y, until 10 a. m., Sept. 


1e Duval Road from the 


nt shell road to Duval 
clay macadam gravel. 
nd proposals will be 
applicauion to Gail L. 
y Engr., Court House, 


renn.—Bids will be re- 
pt. 15 for paving Frazier 
t of North Market St. E. 


‘Tenn.—The contract for 


St. and Clinch Ave. has 
to the BARBER AS- 


awarded as follows: 


Hite Ave. ana other 


—Bids will be received 


of Public Works until 


for the construction of concrete 
driveways 


and gutters, 
drain pipe. 


awarded to RADE- 


road in Clermont 


Yount R 
Saltair Road, at $6,612. 

Connelsville, Ohio. — Bids will be 
pecsived by the ‘Board of _Commission- 
ers of Morgan County until Sept. 5, for 
grading and macadamizing 1.23 miles 


of road in Penn and Winsor Town- 
ships, Sstimated cost, $9,189. 
$MeConnelsville, @hio.— The MUS- 


KINGCUM CONSTRUCTION 


Cco., Zanes- 


villeewas awarded the contract for the 
improvement of the Barnesville Road, 
in Mergan County, on Aug. 23, at $16,- 


453. 
Mane deld, 


Ohio. — Bids will be 


re- 


ceived by the Board of Commissioners 


of Richland County until Sept. 9, 


for 


erading and macadamizing 3.37 miles 


of road in 
Townships. 


Portsmouth, 


Madison 
Estimated cost, 


and Springfield 
924,048. 


Ohio. — Bids were re- 


ceived on Aug. 18 by the Board of Ser- 
viee for street improvements as_ fol- 
lows: Glover St., from Second to Gallia 
Sts, Kelly Bros., $7,923; C.S. Monroe & 
Son Co., $8,245; Kaps Bros., $8,364; J. A. 


Grimes, 


$9,440. 


Fourth St., from Off- 


nere St, to Maddox Alley, Kelly Bros., 
$2435; C. S. Monroe & Son Co., $2,529; 
J. A. Grimes, $2,978. 


Ashland, Ohio.—Bids will be received 


by tt 


Commissioners 


of Ashland 


County until 1 p. m., Sept. 8, for grad- 


ing and 


macadamizing 1.04 


miles of 


road in Sullivan Township. Estimated 


cost, $6,320. 


Also 1,6 miles in Sullivan 


Township; estimated cost, $9,547. 

Dayton, Ohio.—Bids will be received 
by the Commissioners of Montgomery 
County, until 10 a, m., Sept. 1, for grad- 


ing and 


macadamizing 


1.29 miles of 


road in Randolph Township; estimated 


cost, $12,959. 


#Delaware, Ohio.—Contracts for pav- 


ing have 
Elizabeth St. 
wood block, 


been awarded as follows: 
and Central Ave., 


with 


to McHUGH BROS. 


Springfield, Ohio, at $15,171; Campbel 


8, with Big 


Four Block, 


LAMBERT 


BROS. & WIRT, Delaware, at $16,428. 
Findlay, Ohio.—Bids will be received 
by the County Auditor until noon, Sept. 
2, for constructing one mile of the A. 
L Russell Road. 


Logan, Ohio.—Bids will be received 


by the 


Commissioners 
County, until 10 a. m., Sept. 4, for 
ing and constructing with grave 


of Hocking 
rad- 
1.63 


miles of road in Perry Township. Es- 
timated cost, $5,312. 


Marietta, 
ceived by the 


Ohio. — Bids will be re- 
Commissioners of Wash- 


ington County until 1 p. m., Sept. 13, 
Pith brick, 1.21 


for grading 
miles or 


Dp 


$Middletown, 


for paving 
awarded t 


ber sq. yd 


Alemeda Ave. 
BIGLER BROS., 


and paving with 
7 construeting with concrete 
= miles of road in Marietta Town- 


Ohio.— The contract 
has been 
at $1.33 


Millersburs, Ohfo.—Bids will be re- 


ceived by t! 
County unti? 
ng and 
toad in H 
estimated 










ing the ro 
to Beloit, 
WILSON, 






Commissioners of Holmes 


m., Sept. 6, for grad- 


1 p. 
-adamising 1.4 miles of 
rdy and Berlin Townships; 
st, $9,961. : 
+Sebring, Ohio.—A contract for pav- 
i from 12th St. in Sebri 

‘is been awarded to JO 

A\llanee, Ohio. 


ENGINEERING NEWS. 


Suctngseta, Ohio.—Bids will be re- 
ceived by the Commissioners of Clark 
County until 10 a. m., Sept. 2, for grad- 
ing and macadamiz ng 2.20 miles of 
road in Springfield ownship; esti- 
mated cost, $15,255. 

Wakeman, Ohio.—Bids will be re- 
ceived by y. C. Ferver, Clk., Bd. of 
ee Trustees, until 10.30 a. m., 
Sept. 5, for the construction and grad- 
ing of roads in Wakeman Village. 


Waverly, Ohio.— Bids will be received 
by the Commissioners of Pike County 
until 1 p. m., Sept. 6, for grading, mac- 
adamizing and constructing with con- 
coe mile of road. Kstimated cust, 

6,956. 7 


+South Bend, Ind.—C. H. DE FREES, 
South Bend, has been awarded the con- 
tract to improve South Michigan St., 
between Ewing Ave. and Leeper Road, 
with stone macadam pavement. The 
improvement will cost 83 cts. per ft., or 
a total of $9,580. . 


+Hilisdale, Mich.—We are officially 
advised that a contract for construct- 
ing 10,500 sq. yds. of brick pavement 
was awarded on Aug. 21 to FARRELL 
BROS., at $1.80 per sq. yd. Tne other 
bidders were: H. L. Enck, $1.87; Hatch 
Co., $2; Kneal & Ryan, $1.88%. Cc. L. 
Herron is City Engr. 

+Chicago, 011.—Contracts for the im- 
provement of various streets have been 
awarded by the Board of Local Im- 
provements, as follows: Dearborn St., 
to the AMERICAN ASPHALT PAVING 
CO., at $6,183; Vincennes Road, CALU- 
MET COAL & TEAMING CO., at $102,- 
675; Wabash Ave., AMERICAN AS- 
PHALT PAVEMENT CoO., at $101,552; 





Belle Plain St. to AMERICAN AS- 
PHALT PAVEMENT CO., at $7,801; 


West 5ist St., to READY & CALLAG- 
HAN COAL CO., at $6,999; West Harri- 


son St. STANDARD PAVING CO., at 
$36,025; Lincoln Ave., RYAN CO., at 


$42,851; West Madison St., STANDARD 
PAVING CO., at $85,310; Marianna St., 
AMERICAN ASPHALT PAVING CO., at 
$14,700; Marquette St., AMERICAN AS- 
PHALT PAVING CO., at $13,976: Mo- 
zart St., to R. F. CONWAY CO., at $18,- 
713;. Prairie St., to R. F. CONWAY CO.,, 
at $18,604; St. Lawrence St., AMERI- 
CAN ASPHALT PAVING CO., at $21.- 
787; West 12th St., to STANDARD PAV- 
ING CO., at $15,445. 


Harrisburg, 11.—Bids will be_ re- 
ceived by the Commissioners of High- 
ways until Sept. 2, for constructing 2% 
miles of brick pavement on 4-in. con- 
erete foundation, with concrete curb 
and filler. C. S. Wills is Township Clk. 

Augusta, Wis.—Bids will be received 
by E. J. Miske, City Clk., until Sept. 6, 
for improving a portion of Lincoln St. 
requiring 1,366 lin. ft. concrete curb 
and gutter, 216 lin. ft. concrete retain- 








ing wall, 3,805 sq. yds. vitrified brick 
pavement, including excavation; 2,800 
sq. ft. concrete sidewalk, four catch 
basins, and 255 lin. ft. 10-in. storm 


sewer pipe. 

+#Racine, Wis.— JAMES CAPE & 
SONS have been awarded the contract 
for improving Asylum Ave. at 21 cts. 
per sq. ft. for resurfacing and 5 cts. 
per sq. yd. for oiling. 


+Winterset, lowa.—The contract for 
constructing about 12,000 sq. yds. of 
pavement has been awarded to 


BRYANT McLAUGHLIN ASPHALT CoO., 
at $2.09 per sq. yd. H. S. Ely is City 
Clk. 


Dayton, Wash.— We are officially 
advised that a contract for laying 26,- 
000 sq. yds. of bitulithic pavement and 
constructing various storm sewers, has 
been awarded to the PACIFIC PAVING 
CO., at $34,000. Wilson MrBride, Day- 
ton, is Engr. 

Spokane, Wash.—Bids will be_ re- 
ceived by the City Council until 11 a. 
m., Sept. 7, for grading and paving 
various streets. C. A. Fleming is City 
Clk. 


+Eureka, Cal.—Contracts have been 
awarded as follows: For constructing 
seven miles of road from Slate Creek 
to Orleans, and three bridges, to JOHN 
Cc. GIST, at $14,500; for a _12-ft. road 
around the Root grade to ELSEMORE 
& JACOBS, at $7,890; for graveling the 
approach to the Eel River Bridge, to 
GEORGE E. HANSON, at 49 cts. per cu. 
yd. for Section 1; 57 cts. for Section 2, 
77 cts. for Section 3. Geo. W. Cousins is 
County Clk. Noted Aug. 3. 


Fullerton, Cal.—The citizens have 
voted bonds for $160,000, to be used 
for paving the city streets with mac- 
adam. 





Hermosa Beach, Cal.— Bids will be 
received by E. McCoskey, City Clk., un- 
til Sept.12, for macadamizing a portion 
of Santa Fe and Real Aves., 2,600 ft. 
long and 16 ft. wide. 

#P. S. VENABLE & J. E. MORRELL, 
Redondo Beach, Cal., have been award- 
ed a contract at $6,000 for grading and 
constructing cement curbs and gutters 
on Santa Fe Ave. 


#Lodi Cal.—A contract for paving 
the business streets of Lodi has been 
awarded to the RANSOME-CRUMMEY 
CO., at $35,672. The other bidders were: 


Federal Construction Co. $36,981; 
Frank B. Richie, $37,626. 
Portersville, Cal.— Bids will be re- 


ceived until 8 p. m., Sept. 4, for paving 
Main St. E. F. Halbert is Clk. 


San Jose, Cal.—Bids will be received 
by H. R. Pfister, Clk. of the Bd. of 
Supvrs., until 11 a. m., Sept. 5, for the 
improvement of Oldham, Holsclaw and 
the Leayesly Roads. 


. Santa Barbara, Cal.—Bids will be 
ceived until 10 a. m., Sept. 6, by the Bd. 
- of. Supervisors, for the construction of 


OE 


road in Permanent Road Division of 


Goleta in Santa Barbara County. 


Hunt is County Clk. 


Santa Barbara, Cal. 
ceived by Alfred Davis, = 
Sept. 7, for improving portio 


Cc. A. 


Bids will be re- 
Clk., until 
ns of Vic- 





toria, Anacapa and Santa Barbara Sts., 


by paving and 
curbs and gutter 
gutters. 

Santa Monica, ( 
ceived by G. A. 
til Sept. 4, for 


constructing 
and five steel top 


8, 


Murray, City 
2 grading, 
constructing cement gutters in 


concrete 


Bids will be re- 
Clk., un- 
paving and 
E St. 





MANUFACTURING PLANTS. 


(#Denotes a contract awarded.) 


+Belmont, 
the factory 
& Co., 
awarded to 
Watertown. 
53 x 38 ft. Jos. 
con St., Boston, 


Boston, Mass.- 
24 x 62 


Mass.—-The 
building 
146 Oliver St., 
WILLIAM 
To be of. brick, 


E 


is the 


Af 
24 


contract for 
for A. W. Elson 
Boston, has been 
H. ILIFFE, 
one story, 
Chandler, 31 Bea- 
Arch. 


actory building, 1- 


story, 2, 2 x 27 ft., will be 
erected by A. D. Little, Inc. The cost 
is $12,000. Plans by Kilham & Hop- 
kins, 9 Park St. 

Brockton, Mass.—The Day-Emerson 
Shoe Co. has been formed for the 


manufacture of shoes, 


Capital, $50,000. 


Perry E. Day is Pres. 


+Holyoke, 
the addition 
factory of the 
Woronoco has 
PER RANGER. 
will have the 
work, and the 


ane 


be 


Mass.—The 


na 


Woronoco 


en 
G 


contract 
cast-iron work 


for 
the 


contract 
alfecations to 
Paper Co. at 
awarded to CAS- 
HAARMAN & CO. 
for the iron 
will be 


done by the SPRINGFIELD FOUNDRY 


co. 
+Peabody, 
the factory 
Lawrence 
3oston, 
WALES 
To be 
stories, 
A. E 
ton, is the Arch. 
Springfield, 
GIERS, general 
laundry 


to 
has be 


of 
150 x 


Leather 


building 


Mass.——The 
be b 
Co., 


en 


LINES Co., 
reinforced 
50 ft., 
Bumch, 34 North Market St., Bos- 


Mass.—GAGNIER 


co 


and 


for 
e 


contract 

uilt for the A. 
95 South St., 
awarded to H. 
of Meriden, Conn. 
conerete, five 
to cost $200.000. 


& AN- 
for the 
to be 


ntractors 
stable 


erected on Worthington Court for the 


Laundr 
Prop., 
as 


Superior 
Carthy, 
tracts 


y 


have 
follows: 


Co., 


John E. Mc- 
awarded sub-con- 
Excavating and 


concrete work, the RICE, VALENTINE 


coO.; mason 
BIEU; 
plumbing. 
roofing, H. J. 
dry building 
stories high, 101 
ble of concrete, 
64 ft. 


Somerville, Ma 


work, 
Iron work, STEWART N. KING; 
GEORGE 
PRATT & CoO. 
will 


x 1 


one 


MITCHELL BAR- 


H. SMITH & CO.; 
The laun- 
be of brick, two 
50 ft., and the sta- 
story high, 20 

An 


ice manufac- 


turing plant is to be erected on Mystic 


St. To be 
two stories, 
000. 
are the Archs. 


of 
137 


brick 


1¢ 


Funk & Wilcox, 


Worcester, Mass.- 
for soon, for a 2-story addition to the 


bottling 


brewery. John 


department 


R. 


Bldg., is the Arch. 
North Kingston, R. IL.—The Wickford 


Milling & Supply Co. 
of 
Francis C. Dixon, of Stoning- 


for the purpose 
$30,000. 


ton, Conn., is Pres. 


Niantic, R. 


I.—Contractors are 


and terra cotta, 
0 ft., to cost $130,- 
15 Beacon St., 


Bids will be asked 


of Bowler 
Kingston, 


Bros. 
Knowles 


has been formed 
milling. Capital 


now 


figuring on plans of Richard P. Jenks, 


Banigan Bldg., Providence, 


R. L., for a 


building for the woolen department at 
the plant of the Bradford Dyers’ Asso- 


ciation. 


Plans are also being prepared 


for a building for the silk dyeing de- 


partment. 


Bridgeport, Conn.—From plans drawn 


by Arthur S. 


Meloy, 


contracts have 


been awarded for the proposed addi- 


tion to the 
tor Co. 

NOONAN 
A. 


lan 


for t 
BJORKLUN 


to 


on Water St. 


he 
D, 


f the Sprague Mo- 
To MICHAEL 
mason work; C. 
carpenter work; 


BRIDGEPORT FOUNDRY & MACHINE 
CO., steel work. Noted July 13. 


New Haven, 


Conn.—Plans have 


been 


prepared by Philip Sellerg, 756 Chapel 
St., for a building at the plant of the 


New Haven Machine Screw Co. 
be two stories high, 40 x 125 ft., 
a wing for the toilet rooms. 
for 
construction and steel 


be received 


It will 
with 
Bids will 
reinforced-concrete 
sash, and also 


for slow-burning mill construction. 


South Manchester, 
WALES LINES CO., Meriden, 


Conn.—The H. 


Conn., 


has been awarded the contract for an 
addition to the paper box factory at 
the Cheney Bros. Silk Mills. The build- 
ing will be of wood, 40 x 106 ft., and 
three storie high. 


Waterbury, 


Conn.—Plans have been 


completed by E. E. Benedict, Arch., 51 
Leavenworth St., 


building at 
part will 


the 


Waterbury, for a 


plant of the Shoe 
Hardware Co. on Brown S8t. 


be 86 x 96 ft., 


The new 
five stories 


high, of brick, mill construction with 
bluestone trim and pressed brick front. 
A freight elevator will be required and 
also a steam heating plant. 


Buffalo, N. Y¥.—The Zahm Mfg. Co., 


recently 


incorporated here to manu- 


facture filtration and sterilization ma- 


chinery has 


purchased site and will 


erect factory for which plans are be- 


ing prepared. 


Cc. 


Pres., 988 Main St. 


Jamestown, 


short time 


A. Strangmann is 


Y.—The Jamestown 
Wood Finishing Co., 


since, 


incorporated a 
to manufacture 


paints, fillers and stains, has completed 


plans for a 2-sto 
to be erected at 


“BI 


factory, 36 x 100 ft.., 
ackstone and Driv- 


105 


ing Park Aves. and the Erie R. R 
East Jamestown John Dahlquist 
Vice-Pres. and Secy., Jamestown 

New York, N. ¥.—Andrew P. Smith 
225 Prospect Park West. will erect a 
$20,000 carriage factory. Plans by Ben 
jamin F. Hudson, 319 Ninth St 

Plans aré being prepared by J. C 
Wandell, 502 East Ninth St for the 
erection of a broom factory to cost 
$20,000. The owner is F. M. Bookhop 

Montgomery, N. Y¥.—Security Reliner 
Co. will erect a factory here for manu 
facturing automobile tires Elmer I! 
Emerson, cashier of the First National 
Bank, is Pres. 

Utica, N. ¥.—The Durr Packing Co 
will build a 2-story addition to its 
packing plant on Schuyler St., frem 
plans of Archs. Agne, Jenison & Rr} 
mere, Areade Bldg. 

Altoona, Pa.—It is reported that the 
Pennsylvania R. R. Co. is considering 
the construction of a roundhouse and 
machine shop 

Philadelphia, Pa.—Laird, Shober & 
Co., 19th and 3uttonwood Sts will 
erect a 5-story factory Plans are be 
ing prepared by Ballinger & Perrot, 
1211 Arch St The cost is about $60 
000. 

Adam & Stephen Berke will erect a 
factory building to cost $15,000. Plans 
have been prepared by Peuckert & 
Wunder, 310 Chestnut St 

Pittsburgh, Pa.—The Schenley Es 
tate will erect a factory, three stories 
100 180 ft Plans by F. J. Osterling 
Commonwealth Bldg. The cost is $40 
000. The general contract is held by 
W. F. Trimble & Sons, 1719 Greenwood 
Ave. 

Spring Valley, Pa.—Plans have been 
completed by Edward L. Scholl, 521 
Court St., Reading, Pa., for the con 
struction of a 1-story, 50 200-ft. fac 
tory for the Prospect Dye Works, 1120 
Moss St. The cost is $12,000 

Maryville, Tenn.—Press reports stat: 
that the Maryville Hosiery Mills, r: 
cently destroyed by fire, will be re 
built. R. B. Oliver is Pres The cost 
is about $40,000. 

Fredericksburg City, Va.—-Young 
Schoonover Co. will build an additional 
Planing mill to double its capacity 
Construction will begin soon 

Lexington, Ky.—An ice plant will b: 
erected by the Kentucky Traction & 
Terminal Co., Lexington, Ky., in con 
nection with the power-house it is 
preparing to erect at a cost of about 
$500,000 Fr. W. Bacon is Vice-Pres 

Cincinnati, Ohio L. A. Strobel Co 
manufacturers of moldings and pic 
ture frames, will build 5-story fae 
tory. 

+Columbus, Ohie.—The contract for 
the erection of a number of concret:« 


buildings for the Canton Fertilizer Co 


at Canton, Ohio, has been awarded to 
E. ELFORD, Columbus, Ohio 

Columbus, Ohto.—Plans have been 
completed by Frank L. Packard, Hay 
den Bldg., for the construction of a 
shoe factory, 4-story, 62 187 ft., for 
the Riley Shoe Mfg. Co The cost is 
$50,000. 

Cleveland, Ohio.—The C., C., C. & St 
L. R. R., Cincinnati, hres had private 
plans prepared for the construction of 
an auction warehouse The cost is 
$30,000. 

Dayton, Ohio.—A 2-s Vvry paper miil 
will be erected by the Peerless Paper 
Co. The contract is heid by the LAR- 


KIN BROS., 124 South Ludow St. Plans 
have been prepared by Albert Pretzin- 


gen, 1125 Reibold Bie The cost is 
$50,000. 

A 6-story factory au Will be 
erected by the Bucke Iron & Brass 
Works, 326 Third St. .Plans have been 
completed by Schenk & Williams, 519 


Arcade Bldg. The cost is $130,000. 


cast § Toledo, Ohio.—The McNaul 
Boiler Mfg. Co. will erect an adition 
te their boiler works in East Toledo 
The plant will be 70 240 ft., and of 
brick and steel construction. The cost 
is $35,000. 

Laporte, Ind.— The New Process 


Light & Heat Co. will build and equip 
a large factory in Laporte. The com 
pany is capitalized at $50,000. 

Warren, Ind.—The Granger Electric 
& Manufacturing Co. has been incor- 
porated with $50,000 capital stock. The 


company proposes to build and equip 
a large factory to do an extensive 
manufacturing business. Francis Gran- 
ger, R. L. Tobin and F. Canady are 
Dir. 

Alma, Mich—E. M. Wood, Alma, 


Mich., is preparing plans for a 1-story 
factory, 246 x 131 ft., for Nelson Bros 
Co., Alma, Mich., to be located in Sag 
inew, Mich. Building will be fireproof 
Cost, $35,000. 


Detroit, Mich.—Ford ‘Motor Car Co., 
Detroit, Mich., have awarded the steel 
contract for their $1,000,000 plant to 
A. BOLTERS, 118 North La Salle St., 
Chicago, Il. 

Anthony & Porabaut, 1216 Cass Ave., 
have awarded the general contract for 
a 1-story factory, 50 x 150 ft.. to A. J 
STEWART, 34 arnsworth Ave. 

Van Leyen & Schilling, 1117 Unior* 
Trust Bldg., are preparing plans for a 


1-story factory addition, 30 x 124 ft., 
for the Detroit Bath Tub & Brass 
Mfg. Co. J. H. Brady, Megr., 73 Bal- 


timore Ave. 

The Newton Chinels Co., 228 Sey- 
burn Ave., Detroit, are having plans 
prepared for a 2-story and basement 
factory, 38 x 90 ft. Owners will pur- 
chase materials and sub-let all con- 
tracts. Cost, $25,000 
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+Kalamazoo, Mich.—D. J. Albertson, 
305 West Main S8t., Kalamazoo, has 
awarded the general contract for the 
2-story and basement paper mill for 
the Monarch Paper Co. to H. L. VAN 
DER HORST, 601 South Burdick St. 
Cost, $80,000. 

+#Chicago, U1.—The Cleaners & Dyers 
Association has awarded the masonry 
contract to H. B. MORELAND & CoO., 
105 North Clark St., for a 2-story fac- 
tory building, 50 x 125 ft., costing $25,- 
000. Plans. by Whitney C. Stevens, 64 
West Randolph St. 

#The contract has been awarded to 
MORRICE & BARRON, 19 North La- 
salle St., for the construction of a fac- 
tory building for the Heller & Co., 450 
South Jefferson Ave. The cost is $75,- 
Ooo 

Plans have been completed by David 
Saul Klaft, 127 North Dearborn S8St., 
for the construction of a 2-story, 50 x 
183 ft. factory, stable and flat for 
Swidler & Bernstein. The cost is $30,- 
ooo 

Joliet, UL—The Western United Gas 
& Electric Co. will erect a by-products 


building, 2-stery, 58.9 « 259.6 ft. Plan 
by Cc. W. Webster. 
Streator, .11.—Charles Finlen will 


probably erect a business building con- 
taining a blacksmith shop and a paint 
shop. The cost is $10,000. 


Milwaukee, Wis.—-The Keystone Glue 
Co. of Williamsport, Pa., has pur- 
chased 46 acres of land at So. Milwau- 
kee on which will be erected a $300,000 
glue plant. The company intends mov- 
ing its headquarters to the Milwaukee 
suburb. The excavation work will 
start soon. The land was sold to the 
company by Fred W. Rogers for ap- 
proximately $12,000. 


Minneapolis, Minn.—Plans are heing 
prepared by the Minneapolis Sash & 
Door Co., 962 Central Ave., for a fac- 
tory building, 113 ft. on Central Ave. 
by 113 ft. deep. The addition is to be 


six stories with basement; is to cost 
$90,000. The tract, which faces Cen- 
tral Ave., extends back 363 ft. to Har- 
rison St. The building is to be of sub- 
stantial mill construction. 

Jonesboro, Ark.—The Arkansas Pea- 


nut Growers’ Association have orga- 
nized a peanut hulling company, to be 
known as the Arkansas Peanut Grow- 


ers’ Association Peanut Hulling Co. 
The plant will be erected soon. 
Port Bolivar, Tex.—E. P. Ripley, 


Pres. of Atchison, Topeka & Santa Fe 
R. R., is reported to be at the head of 
a syndicate that will erect a rolling 
mill and steel plant at this place to 
cost $1,000,000. A site of 100 acres for 
the proposed plant has been purchased 


Houston, Tex.—The Arkansas Ferti- 
lizer Co., of Little Rock, will erect a 
fertilizer plant here. F. 8S. Williams is 
Gen. Mgr. 

New Braunfels, Tex.—The corn shell- 
ing plant of Harry Landa, which was 
recently destroyed by fire, will be re- 
constructed. 

San Antonio, Tex.—Max Winfield, of 
St. Louis, Mo., has under consideration 
the establishment of a canning factory 
here to cost about $50,000. 

Texas City, Tex.—The Pierce-For- 
dyce Oil association, which purchased 
the oil refinery here recently, is hav- 
ing plans prepared, according to offi- 
cial announcement, for the trebling of 
the capacity of the plant. The im- 
provement will cost about $750,000. 
Modern machinery and equipment that 
are necessary for oil refineries will be 
installed. The original plant cost about 
$500,000, and with the improvements 
that are to be added it will represent 
an outlay of approximately $1,250,000. 
tl is also planned by the Pierce-For- 
dyce Oil Association, which is headed 
by H. Clay Pierce, of St. Louis, to lay 
a system of pipe tines from the Texas 
fields to the refinery here. 

Wichita Falls, Tex.—The 
Window Glass Co. will 
glass factory here. 

Holene, N. Mex.—-C. E. Foster and J. 
D. Burkhart, of Holene, will erect a 
factory for the manufacture of porce- 
lain ware. They own a large deposit 
of kaolin 25 miles east of Tucumcari, 
N Mex 


Flagstaff, Aris.—A. C. Martin, Arch., 
Higgins Bldg., Los Angeles, Cal., is 
preparing plans for a 2-story, 12-room 


Chanute 
erect a large 


stone dwelling and two stone slaug- 
ter houses, 20 x 40 ft., and 30 x 50 ft., 
to be constructed here for Babbitt 
Bros. 

Riverside, Cal.—The CRESMER 


MANUFACTURING CO. was awarded 
contract at $9,717 for constructing ma- 
chine shop building at the Indian 
School. 

San Diego, Cal.——-The Panama Brew- 
ing Co. has been organized here with 
a capital stock of $350,000 for the pur- 
pose of erecting a brewery. A site 
for the plant has been secured. 

Ft. William, Ont.—The contract has 
been awarded to the Elliott Bros., Min- 
neapolis, Minn., for the construction of 
a storage plant for the Canadian Swift 
Co. at Ft. William. 

St. Catherines, Ont.—A basket fac- 
tory will be erected by Merrit Bros., of 
Woodburn, Ont. 

Aurora, Ont. 
Pulley Works, 
plant here 
completed. 

Brantford, Ont..—-The Watrous En- 
gine Works Co. has completed plans 
for an addition, which it will make to 
its plant at an estimated cost of $60,- 
na0 


The Positive Clutch & 
Toronto, will erect a 
Plans for same have been 
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MISCELLANEOUS CONTRACTS. 


(*Denotes that this work is advertised in 
Engineering News.) 

U. 8. RECLAMATION SERVICE.— 
All news concerning canal and Irri- 
gation projects, etc., will be found un- 
der Water Supply—lIrrigation. 





Fire Apparatus.—Boston, Mass.—It 
is recommended by the Fire Commis- 
sioner that $166,000 be expended for 
the perenees of motor apparatus. This 
would include 26 hose wagons, six lad- 
der trucks, and 15 runabouts, all in 
place of horse-drawn apparatus. A 
commission has been appointed to re- 
port definitely on the special needs of 
the department. Charles D. Daly is 
Fire Comr. 

+Dredging.—Newport, R. L—The J. S. 
PACKARD DREDGING CO., of Provi- 
dence, R. L., has been awarded the con- 
tract for dredging in Pawtucket River. 
R. L, at $29,103. List of bidders noted 
on July 27. 

Pier.—Providence, R. I—The State 
Harbor Improvement Commission will 
probably ask for bids about Oct. 1 for 
the construction of a new pier at the 
foot of Allen Ave. William D. Bulloch 
is Engr. Henry M. Barry is Secy. 

Fire Station.—Dunkirk, N. Y.—Bids 
will soon be asked for the construc- 
tion of a fire station here according 
to the plans and _ specifications of 
H. B. Beebe, Arch., Fredonia, N. Y. 


Borings.—New York, N. Y.—Bids 
will be received by the Public Service 
Commission, 154 Nassau St., New York, 
until noon, Sept. 12, for making bor- 
ings along the lines of the proposed 
rapid transit railroads at the follow- 
ing points: In Manhattan, under Sev- 
enth Ave. from 14th to 59th Sts.; in 
59th St., from Seventh to Second Aves.; 
in 60th St., from Fifth to Second Aves.; 
in Broadway, from 14th to 42nd Sts.; 


in Brooklyn, in East 98th St. and 
Livonia Ave.; in Nostrand Ave.; and 


in Stuyvesant and Utica Aves.; in 
Manhattan and Brooklyn, under river 
crossings, from Old Slip, Manhattan, 
under the East River to Pineapple St., 
Brooklyn; from Whitehall St., Man- 
hattan, under the East River to Mon- 
tague St., Brooklyn; trom the Battery, 
Manhattan, under the East River to 
Atlantic Ave., Brooklyn. Forms of 
contract, specifications, maps and 
plans may be consulted by intending 
bidders at the office of the Commis- 
sioner, 154 Nassau St. 


*Dikes.—New York, N. 
rebuilding and 





Y.—Bids for 
repairing dikes in 
Rondout Harber, N. Y., will be re- 
ceived until noon, Sept. 18, by Col. 
W. M. Black, Corps Engrs., U. S. A., 
New York. 

Repairing Bath, ete.—New York, N. 
Y.—Bids will be received by George 
McAneny, Pres. Boro. Manhattan, until 
2 p. m., Sept. 11, for furnishing the 
necessary labor and materials for re- 
pairing Manhattan floating bath No. 2, 
now lying at the foot of 22d St., Brook- 
lyn, and for driving piles at Battery 
Berth. 


Improving Playground.— New York, 
N. ¥.—Bids were received on Aug. 17 
by the Park Board, Dept. of Parks, as 
follows for improving the playground 
under the Queensboro Bridge, west of 
Sutton PL, between 59th and 60th Sts.: 
Charles Meads & Co., 165 Broadway, 
New York, $23,509; Atlantic Construc- 
tion Co., 434 East 91st St., New York, 
$30,900; Richard Carvil Co., 401 West 
59th St., New York, $32,830; Charles L. 
Doran Construction Co., 1015 Braeton 
Ave., New York, $28,643; Dunbar Con- 
struction Co., 444 East 68th St., New 
York, $29,000; McHarg-Barton Co., 165 
Broadway, New York, $30,580; Pecora 
Granolithic Paving Co., 447 East 116th 
St., New York, $29,665. : 


Building Work. 
Bids will be 





New York, N. Y.— 
received by the Park 
Board, Dept. of Parks, until 3 p. m., 
Sept. 7, for all labor and materials re- 
quired for repairs and for the erection 
and completion of addition to the Litch- 
field Mansion, located in Prospect Park, 
Boro. of Brooklyn, together with all 
the work incidental thereto. 


Railings. New York, N. Y.—Bids will 
be received by the Park Board, Dept. 
of Parks, until 3 p. m., Sept. 7, for fur- 
nishing and delivering material for 
railings in and around small parks in 
the parenae of The Bronx, City of New 
York. 


Dredging.—-New York. N. Y.—Bids 
were received as follows on Aug. 26 
by the Bureau of Yards and Docks, 
Navy Dept., Washington, D. C., for 
dredging sand removal of part of Cob 
Dock, Navy Yard. New York: R. G. 
Packard Co., 130 Pearl St., New York, 
27 4/10 cts. per cu. yd.; Morris & Cum- 
mings Dredging Co., 17 State St., New 
York, 58 4/10 cts. 


Wall.—tTrenton, N. J. — The State 
House Commission has adopted the 
plans of Olmstead Bros., Archs., as ap- 
proved by the Park Board, for the river 
wall to protect the City’s and State’s 
property along the river. 

Elevator Plant.—Washington, D. C.— 
The time for opening bids for an elec- 
tric elevator plant in the U. 8S. post- 
office building at Washington has been 
extended from Sept. 15 to 3 p. m., Oct. 
10. Bids will be received James 
Arch, reasury 











Knox Taylor, Superv. 
Dept., Washington. 


*Mall Hendling Apparatus.— Washing- 
ton, D. C.—The time for opening the 
bids for the mechanical system of 
mail handling apparatus in the U. S&S. 
postoffice building at Washington has 
been extended from Sept. 15 to 3 p. m. 


Oct. 10. Bids will be received b 
Knox Taylor, Superv. Arch:, 
Dept., Washington. 


Mechanical Equipment.—Washingto 
D. C.—The time for- openin bide for 
the mechanical equipment Texoeptin 
elevators and mail pandling ap tus 
for the U. 8S. postoffice at cchinate 
has been extended from Sept. 15 to 
P. m., Oct. 10. Bids will be received by 
ames Knox Taylor, Superv. Arch., 
Treasury Dept., ashington. 


Fountain.—Washington, D. C.—The 
Columbus Memorial Oommission has 
awarded the contract for stone work 
for foundations, concrete piles, etc., and 
for plumbing and sewers for the Co- 
lumbus Memorial Fountain, to J. C. 
ROBINSON & SON, of New York, at 
$21,854, for use of granite alone, ex- 
clusive of carvings. 


Ri ca ee eo oe 
will be received unt 
Lt.-Col. W. C. Langfitt, Corps Eners., 
U. S. A., Washington, for furnishing 
and placing starts in the training dike 
of the Potomac River, Virginia Chan- 
nel, about Highway Bridge. 


Retaining Wall.—Washington, D. C. 
—Bids will be received until 11 a. m. 
Sept. 16, by the Bureau of Yards and 
Docks, Navy Dept., Washington, for a 
retaining wall at the U. S. Naval Hos- 
pital, Washington. 


Steel Rail, Brass, Ete.—Washington, 
D. C.—Bids will be received by the 
Bureau of Supplies and Accounts, 
Washington, until Sept. 12 for the fol- 
lowing supplies: San Diego, Cal, 
Schedule 3826, miscellaneous steel rail, 
etc.; six dump cars; Mare Island, Cal., 
Schedule 3829, 2,100 lbs. sheet brass: 


James 
reasury 


D. C.— Bids 
noon, Sept. 15, by 


18,000 lbs. brass pipe; miscellaneous 
composition valves. Puget Sound, 
Wash., Schedule 3826, 1,000 ft. sewer 
pipe; 7,000 ft. w. i. or steel pipe. 


Schedule 3829, 750 lbs. copper tubing. 
Brooklyn, N. Y., and Newport News, 
Va., Schedule 3854, miscellaneous elec- 
trical equipments; Washington, D. C., 
Schedule 3852, furnishing and instal- 
ling turntable for railroads; Schedule 
3853, 500-ton power press. Brooklyn, 
N. Y., Schedule 3855, a winch and cap- 
stan. Applications for proposals 
should designate the schedule desired 
by number. 


speetetne<—Snengwn. D. C.—Bids 
will be received until noon, Sept. 27, 
by Col. W. C. paaeor, Corps Engrs., 
U. S. A., Washington, for dredging in 
Upper Macbodoc Creek, Va. 


+Landing.—Norfolk, Va.—The Land- 
ing-Board has awarded the contract 
to LOUIS LAWSON, of Norfolk, for 
constructing the Hague landing. 


Seawall.—Norfolk, Va.—Bids will be 
received by the Bureau of Yards and 
Docks, Navy Dep. Washington, D.C. 
until 11 a. m., Sept. 30, for a seawall 
at the U. S. Navy Yard, Norfolk. 


Track.—Norfolk, Va.—Bids will be 
received until 11 a. m., Sept. 30, by 
the Bureau of Yards and Docks, Navy 
Dept., Washington, D. C., for renewal 
of 40-ton locomotive crane track at 
the Navy Yard, Norfolk. 


Dredge.— Wheeling, W. Va.—Bids are 
are being asked until 11 a. m., Sept. 22, 
by Maj. F. W. Alstaetter, Corps Engrs., 
U. S. A., Wheeling, for a steel hull dip- 
per dredge. 


$PDredge.—Charleston, S. C.—The Bu- 
reau of Yards and Docks, Navy Dept., 
Washington, D. C., has awarded the 
contract for the construction of an 
electrically-driven suction dredge for 
the Charleston navy yard to ALEX 
MILLER & BRO., of Jersey City, N. J., 
at $34,900. Bids were opened on Aug. 
12. 

+Concrete Platfrom.—Pelzer, 8. C.— 
The Pelzer Mfg. Co., of Pelzer, has 
awarded the contract for constructing 
a reinforced-concrete platform to JAM- 
ISON & MORRIS, of Greenville, 8. C. 
The platform will be 200 ft. long by 
-100 ft. wide. : 


+Dredging.—Tampa, Fla.—The con- 
tract has been awarded to J.C. TITZ- 
WELL, of Savannah, Ga., for dredging 
a channel of about 5,000,000 cu. vds. 
from the head of the estuary in Ybor 
City, along which the city is to build 
docks, also the “loop” channel through 
Sparkman Bay east of Seddon Island to 
the main channel at Hooker’s Point, to 
} 7 gay ft. deep and 300 ft. wide, at $327,- 


*Dredging.—St. Augustine, Fla.—Bids 
will be received until noon, Sept. 20, 
by the Florida Coast Line Canal & 
Transportation Co. for completing the 
canal from Matanzas Inlet to Halifax 
River, in the state of Florida, a dis- 
tance of about 20 miles, requiring the 
excavation of about 1,200,000 cu. yds. of 
earth. For details see advertisements 
in this issue. 


Filling.—Montgomery, 
were received as follows on Aug. 24 
by Lt.-Col. G. D. Fitch, Corps Eners., 
U. S. A., Montgomery, for filling at 
Fort Pickens, Fia.: Home Dredging 
Co., Mobile, Ala., 22% cts., per cu. yd.; 
North American Dredging Co., Galves- 
ton, Tex., 209/10 cts.; Southern Dredg- 
ing Co., Mobile, 23 cts.; Hillsboro 
Dredging Co., Tampa, Fla., 214/10 cts. 


Wall.— Bay St. Louis, Miss.— The 
Mayor and Aldermen have decided to 
issue bonds for $500,000 for a wall for 
protecting streets from overflow, cav- 

ingbanks, etc., and also providing for 
the purchase of a site in the Fourth 
Ward for a school building. 


Secd’on “Aug. 1p bo. the, Miamenipet 
received on Aug. e p 
River Commiestos, phird Distrie 
Vicksburg, for about 960,000 cu. yds. o: 
levee. Contracts, it is reported, have 


Ala. — Bids 


Vol. | 


been awarded as f 
Ollows 
azoo Levee District, 35, 
CLARK & HELGASON Bi 
burg, at 16 cts. per cu. 
for Upper Tensas Levee 
600,000 cu. ds., to RO.» 
SELL. of emphis, Te; 
per cu. yd., or $79,200. 
Tugboats.—Vicksbur: 
for furnishing ana |: 
steel hull screw tuch. 
getved by Capt. J. A. Ww 
ners., U. S. A. Vicksb 
The boats are to a 


have 
approximete dimensio: 
water line, 75 ft.; beam 


foes ey" fully coal! 
8 are to be delivere. 
The bids follow: (a) Nat 
offered; (b) prices—s 
Morris Bldg., 66 and 6x | 
York, (a) Edmund Mo: 
Lizzie D, $33,500: J. s. \\ 
500; Walter Mattick, $2: 
$17,000 and J. J. Logar 
tively; Whiteman Rr.: 
La. (a) White Water, 
H. Franklin, 80 Broad 
(a) Edmund Moran, (b) 
Mattick, $20,000; Eras: 
$14,000; James J. Logar 
Bisso Towboat Co. Nev 
(a) Boaz, (b) $10,000 
Robert Cothell, Baton | 
Sydney C., (b) $9,900 
hela River Consolidated 
Co., 8 Market St., Pitts) 
Vanguard (b) $17,000: 
$15,000; H. Konitzky, st 
more, Md., (a) J. S. \ 
$15,000. 


Dredging.—Donaldsony: 
will be received until Se; 
pt and Lafourc! 
District for dredging Bayo. 
contractor to be allowed 
dredge-boat and outfit. 


*#Levee.—New Orleans, |. 
tract has been awarded { 
NOLDS by the Orleans Ley: 
eee bh a levee from ™M 
Louisa Sts., at 57.6 cts. per 
work will require the placi: 
cu. yds. of earth. 

Levee Work.—New 0! 
Bids were received by t} 


the office of the Board of xs 
213-215 Nev 


neers, Rooms 
Court Bldg., New Orleans 
for the construction of 
levee work on t)! 


in Louisiana: In euth te 


Levee District: (4) Delta 


Levee, Madison Parish, raising 


larging; contents, about 
yds.; (b) Martin Levee, M 
ish, raising and enlarging, 
cu. yds.; (c) Biggs Levee, M 
ish, raising and enlarging 
cu. yds.; (d) Reid Levee, M 
ish, raising and enlarging 
cu. yds.; (e) Hodges Ley 
Parish, raising and 


enlargir 


\r 


VO-. 9. 
ee, 


Ot Lower 
4. Yds. t 
* pV icks. 


t, about 
STAN. 


~Bida 
NE twy 
r re. 
Corps 


g@ 72 
45. 15 





kn » (a) 
tononga. 
& Coke 
“a, (a) 
Wilmot, 

Balti- 
ton, (b) 


I 


i.— Bids 
' by the 
rainage 
erret, the 


use of 


The con- 
H. REY. 
Goard for 
vd. The 


Of 55,000 





iisor Par- 
ibout 


idis Par- 
ibo 
dis 
Ibo 
da cor 
x ibout 


55,000 cu. yds.; (f) Diamond Island Le- 


vee, Madison Parish, 
90,000 cu. yds.; (g) Kempe 
sas Parish, raising and 
about 40,000 cu. yds. In th: 
Levee District: (a) Parish | 
Chasse’ Levee, 
right bank, raising and 
contents, about 100,000 cu 

Grand Prairie Levee Di 
Church to Pinaud Levee, |} 
Parish, left bank, raising 

ing and revetment; 
25,000 cu. yds.; length of 
about 2,500 ft; (b) 
Plaquemines Parish, left ba 
vee, about 25,000 cu. yds 
Pleasant Levee, Plaquemi 


enlarging, about 
é 
1 


Plaquemines 


earthwork, 


Waltzer 


Lever r 
larging 

Lafourche 
it to Belle 
Paris! 

enlarging 
yds.; in the 
strict (a) 
*laquemines 
ind enlarg- 
about 
revetment 
Levee 
nk, new le- 

(c) Point 
nes Parisi 


left bank, enlargement and revetment 


earthwork, about 10,000 cu 
of revetment, about 7,500 ft 


yds.; lengt 
Contracts 


have been awarded as follows 


For work in Fifth Loui 


District: (a) to LINNAN & 
of Baton Rouge, La., at 17 


cu. yd.; (b) to same, at 29 
all bids rejected, work to b 
4; (da) all bids rejected, r 
(e) to CLARK & HARRIS. 
Miss., at 23.4 cts.; (f) to I 
DALEY, of Lake Provide 


siana Levee 
BOBBITT. 
69 cts. per 
99 ets.; (¢) 
e relet Sept 
let Sept. 4 
of Natchez 
YONOVAN & 
nee La., at 


28 cts.; (g) all bids rejected, relet 
Sept. 4. 
or work in the Lafourche District 

(a) to HERCULES CO., LTD., 1007 Hi; 
bernia Bldg., New Orleans, La., at 20) 
cts. per cu. yd. a 

For work in the Grand Prairie Lever 
District: (a) to SCHAYOT & MEIERS 
of Point a la Hache, La., at 17.85 cts 
er cu. Eo (b) to M. CULLEN, of 

ort St., Phillip, La., at 13.9 cts.; (¢) 
P. H. LYONS, of Nairn,. La at 89 cts. 
per lin. ft. of revetment ‘ 

All bids for the Lucea Levees. Upper 
and Lower were rejected on Aug. = 


by the Board of State Engineers. New 


Bids are asked until Sept. 


$. The only 


bidders were George R. Lacy & Co. and 


Lowrence Bros. & Co. G. WV 


Secy. Bd. Frank M. Kerr 
Ener. 
Levee.—Columbus, Ohio 


Lawes 1s 
is Ch, State 


Bids will 


be received until Sept. 6 by H. 8. Hol- 
ton, Dir. Pub. Ser., for constructing @ 


levee on the east side of 
River, south of the Noler 
Asphalt. — Cincinnati, 
will be received by the 
Public Service, City Hall, 
Sept. 6, for furnishing 10° 
fined asphalt for the use 
and Sewer Repair Depart 
delivered municipal as! 
switeh, Cincinnati, in car 
call d 
on file in the office. Speci! 
blank proposals can be 


the office of the Superinten.° 


Street and Sewer Repair 
John 3 Wenner is Clk. 


-(Continued on Pagé« 


for according to sorci 


the Scioto 
St. Bridge 
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tons of re 
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#Kalamazoo, Mich.—D. J. Albertson, MISCELLANEOUS CONTRACTS. Oct. 10. Bids will be received by James been awarded a ) 

305 West Main St., Kalamazoo, has Knox Taylor, Superv. Arch:, Treasury Yazoo Levee Distriae ices 
awarded the general contract = + min (*Denotes os this oe is — in §=©©Dept., Washington. SOnRK & HELGASON Bi 

2-story and basement paper mill for n ews. Mechanical Rentpuent—Washin ° a ets. perc ; 
the Monarch Paper Co. to H. L. VAN U. 8S. RECLAMATION SERVICE.— OD. C.—The time for openin bide fae for oon Tensas Levee ! 
DER HORST, 601 South Burdick St. All news concerning canal and Irri- the mechanical equipment S exceptin ‘ cu. yds., to ROA 
Cost, $80,000. gation projects, etc., will be found un- elevators and mail tus » Of Memphis, Te, 


Chicago, U1.—The Cleaners & Dyers 
Association has awarded the masonry 
contract to H. B. MORELAND & CoO., 
105 North Clark St., for a 2-story fac- 
tory building, 50 x 125 ft., costing $25,- 
000 Plans by Whitney C. Stevens, 64 
West Randolph St. 

#The contract has been awarded to 
MORRICE & BARRON, 19 North La- 
salle St., for the construction of a fac- 
tory building for the Heller & Co., 450 
South Jefferson Ave. The cost is $75,- 
ooo 

Plans have been completed by David 
Saul Klaft, 127 North Dearborn St. 
for the construction of a 2-story, 50 ~« 
183 ft. factory, stable and flat for 
Swidier & Bernstein. The cost is $30,- 
ooo 


Joliet, I1.—The Western United Gas 
& Electric Co. will erect a by-products 


building, 2-stery, 58.9 x 259.6 ft. Plan 
by C. W. Webster. 
Streator, .1i.—Charlies Finlen will 


probably erect a business building con- 
taining a blacksmith shop and a paint 
shop. The cost is $10,000. 

Milwaukee, Wis.—-The Keystone Glue 
Co. of Williamsport, Pa. has pur- 
chased 46 acres of land at So. Milwau- 
kee on which will be erected a $300,000 
glue plant. The company intends mov- 
ing its headquarters to the Milwaukee 
suburb. The excavation work will 
start soon The land was sold to the 
company by Fred W. Rogers for ap- 
proximately $12,000. 

Minneapolis, Minn.—Pians are heing 

prepared by the Minneapolis Sash & 
Door Co., 962 Central Ave., for a fac- 
tory building, 113 ft. on Central Ave. 
by 113 ft. deep. The addition is to be 
six stories with basement; is to cost 
$90,000. The tract, which faces Cen- 
tral Ave., extends back 363 ft. to Har- 
rison St. The building is to be of sub- 
stantial mill construction. 
Ark.—The Arkansas Pea- 
nut Growers’ Association have orga- 
nized a peanut hulling company, to be 
known as the Arkansas Peanut Grow- 
ers’ Association Peanut Hulling Co. 
The plant will be erected soon. 

Port Bolivar, Tex.—E. P. Ripley, 
Pres. of Atchison, Topeka & Santa Fe 
R. R., is reported to be at the head of 
a syndicate that will erect a rolling 
mill and steel plant at this place to 
cost $1,000,000. A site of 100 acres for 
the proposed plant has been purchased. 


Houston, Tex.—The Arkansas Ferti- 





lizer Co., of Little Rock, will erect a 
fertilizer plant here. F. S. Williams is 
Gen. Mgr. 


New Braunfels, Tex.—The corn shell- 
ing plant of Harry Landa, which was 
recently destroyed by fire, will be re- 
constructed 

San Antonio, Tex.—-Max Winfield, of 
St. Louis, Mo., has under consideration 
the establishment of a canning factory 
here to cost about $50,000. 

Texas City, Tex.—The Pierce-For- 
dyce Oil association, which purchased 
the oil refinery here recently, is hav- 
ing plans prepared, according to offi- 
cial announcement, for the trebling of 
the capacity of the plant. The im- 
provement will cost about $750,000. 
Modern machinery and equipment that 
are necessary for oil refineries will be 
installed. The original plant cost about 


$500,000, and with the improvements 
that are to be added it will represent 
an outlay of approximately $1,250,000. 
tl is also planned by the Pierce-For- 
dyee Oil Association, which is headed 


by H. Clay Pierce, of St. Louis, to lay 
a system of pipe lines from the Texas 
fields to the refinery here. 

Wichita Falls, Tex.—The 
Window Glass Co. will 
glass factory here. 

Holene, N. Mex.—C. E. Foster and J. 
D>. Burkhart, of Holene, will erect a 
factory for the manufacture of porce- 
lain ware. They own a large deposit 
of kaolin 25 miles east of Tucumcari, 
N Mex, 


Flagstaff, Ariz.—A. C. Martin, 
Higgins Blidg., Los Angeles, 
preparing plans for a 2-story, 12-room 
stone dwelling and two stone slaug- 
ter houses, 20 40 ft., and 30 x 50 ft., 
to be constructed here for Babbitt 
Bros 

Riverside, Cal.—The CRESMER 
MANUFACTURING CO. was awarded 
contract at $9,717 for constructing ma- 


Chanute 
erect a large 


Arch., 
Cal, is 


chine shop building at the Indian 
School. 

San Diego, Cal.—The Panama Brew- 
ing Co. has been organized here with 


a capital stock of $350,000 for the pur- 
pose of erecting a brewery. A site 
for the plant has been secured. 

Ft. William, Ont.—The contract has 
been awarded to the Elliott Bros., Min- 
neapolis, Minn., for the construction of 
a storage plant for the Canadian Swift 


Co. at Ft. William. 
St. Catheriaes, Ont.—-A basket fac- 
fory will be erected by Merrit Bros., of 


Woodburn, Ont. 


Aurora, Ont. 
Pulley Works, 
plant here 
completed. 

Brantford, Ont.—The 
zine Works Co. 
for an addition, 
its plant at 
000. 


The Positive Clutch & 
Toronto, will erect a 
Plans for same have been 


Watrous En- 
has completed plans 
which it will make to 
an estimated cost of $60,- 
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Fire Apparatus.—Boston, Mass.—Iit 
is recommended by the Fire Commis- 
sioner that $166,000 be expended for 
the perenne of motor apparatus. This 
would include 26 hose wagons, six lad- 
der trucks, and 15 runabouts, all in 
place of horse-drawn apparatus. A 
commission has been appointed to re- 
port definitely on the special needs of 
the department. Charles D. Daly is 
Fire Comr. 





+Dredging.—Newport, R. 1.—The J. S. 
PACKARD DREDGING CO., of Provi- 
dence, R. L, has been awarded the con- 
tract for dredging in Pawtucket River. 
R. L, at $29,103. List of bidders noted 
on July 27. 

Pier.—Providence, R. L—The State 
Harbor Improvement Commission will 
probably ask for bids about Oct. 1 for 
the construction of a new pier at the 
foot of Allen Ave. William D. Bulloch 
is Engr. Henry M. Barry is Secy. 

Fire Station.—Dunkirk, N. Y.—Bids 
will soon be asked for the construc- 
tion of a fire station here according 
to the plans and_ specifications of 
H. B. Beebe, Arch., Fredonia, N. Y. 

Borings.—New York, N. Y.—Bids 
will be received by the Public Service 
Commission, 154 Nassau St., New York, 
until noon, Sept. 12, for m @ bor- 
ings along the lines ro 
rapid transit railroads 
ing points: In Manhat 
enth Ave. from 14th 
59th St., from Seventh 
in 60th St., from Fifth 
in Broadway, 
in Brooklyn, 
Livonia Ave.; 
in Stuyvesant 
Manhattan and 
crossings, from Old 
under the East River 4 
Brooklyn; from Whiten 
hattan, under the East { 
tague St., Brooklyn; tre 
Manhattan, under the 
Atlantic Ave., 
contract, specificatio 
plans may be consult 
bidders at the office 
sioner, 154 Nassau St. 

*Dikes.—New York, 
rebuilding and Be 

Harber, } 




















































Rondout ; 
ceived until noon, core 
W. M. Black, Corps , 
New York. 

Repairing Bath, ete. 
Y.—Bids will be recei 
McAneny, Pres. Boro. 


2 p. m., Sept. 11, for 
necessary labor and 
pairing anhattan float 


now lying at the foot of 2 
lyn, and for driving pill 
Berth. f 


Improving Playground, 
N. Y.—Bids were receiv 
by the Park Board, Dep 
follows for improving ft Dp 
under the Queensboro Brit 
Sutton Pl, between 59th 


tion Co., 434 East 9ist St, New York, 
$30,900; Richard Carvil Co., 401 West 
59th St., New York, $32,830; Charles L. 
Doran Construction Co., 1015 Braeton 
Ave., New York, $28,643; Dunbar Con- 
struction Co., 
York, $29,000; 
Broadway, New York, $30,580; Pecora 
Granolithic Paving Co., 447 East 116th 
St., New York, $29,665. . 

Building Work.—New York, N. Y.— 
Bids will be received by the Park 
Board, Dept. of Parks, until 3 p. m., 
Sept. 7, for all labor and materials re- 
quired for repairs and for the erection 
and completion of addition to the Litch- 
field Mansion, located in Prospect Park, 
Boro. of Brooklyn, together with all 
the work incidental thereto. 


Railings.—New York, N. Y.—Bids will 
be received by the Park Board, Dept. 
of Parks, until 3 p. m., Sept. 7, for fur- 
nishing and delivering material for 
railings in and around small parks in 
the perengh of The Bronx, City of New 
York. 


Dredging.—New York, N. Y.—Bids 
were received as follows on Aug. 26 
by the Bureau of Yards and Docks, 
Navy Dept., Washington, D. C., for 
dredging sand removal of part of Cob 
Dock, Navy Yard. New York: R. G. 
Packard Co., 130 Pearl St., New York, 
27 4/10 cts. per cu. yd.: Morris & Cum- 
mings Dredging Co., 17 State St., New 
York, 58 4/10 cts. 


Wall.—Trenton, N. J. — The State 
House Commission has adopted the 
plans of Olmstead Bros., Archs., as ap- 
proved by the Park Board, for the river 
wall to protect the City’s and State’s 
property along the river. 

Elevator Plant.—Washington, D. C.— 
The time for opening bids for an elec- 
tric elevator plant in the U. 8S. post- 
office building at Washington has been 








extended from Sept. 15 to 3 PR m., Oct. 
10. Bids will be received x James 
Knox Taylor, Superv. Arch, reasury 


Dept., Washington. 


*Mail Hendling Apparatus.— Washing- 
ton, D. C.—The time for opening the 
bids for the mechanical system of 
mail handling apparatus in the U. 8. 
postoffice building at Washington has 
been extended from Sept. 15 to 3 p. m. 


-100 ft. wide. 


ending $e 
for the U. 8S. postoffice at ashingto 
has been extended from Sept. 15 to 8 
P. m., Oct. 10. Bids will be received by 
ames Knox Taylor, Superv. Arch., 
Treasury Dept., ashington. 


Fountain.— Washington, D. C.—The 
Columbus Memorial ommission has 
awarded the contract for stone work 
for foundations, concrete piles, etc., and 
for plumbing and sewers for the Co- 
lumbus Memorial Fountain, to J. C. 
ROBINSON & SON, of New York, at 
$21,854, for use of granite alone, ex- 
clusive of carvings. 


Riprap. — Washington, 


will received unt 
Lt.-Col. W. 


D. C.— Bids 
rere Sept. 15, by 
Cc. Langfitt, Corps Engrs., 
U. 8. A., Washington, for furnishing 
and placing riprap in the training dike 
of the Potomac River, Virginia Chan- 
nel, about Highway Bridge. 


Retaining Wall.—Washington, D. C. 
—Bids will be received until 11 a. m. 
Sept. 16, by the Bureau of Yards and 
Docks, Navy Dept., Washington, for a 
retaining wall at the U. S. Naval Hos- 
pital, Washington. 


Steel Rail, Brass, Ete.—Washington, 
D. C.—Bids will be received by the 
Bureau of Supplies and Accounts, 


- 


ades See Zens mms a4 me 





at $34,900. Bids were 
12. 


‘a3 


*#Concrete Platfrom.—Pelzer, 8. C.— 
The Pelzer Mfg. Co., of Pelzer, has 
awarded the contract for coaeevenEe 
a reinforced-concrete platform to JAM- 
ISON & MORRIS, of Greenville, 8. C. 
The platform will be 200 ft. long by 


+Dredging.—Tampa, Fla.—The con- 
tract has been awarded to J.C. TITZ- 
WELL, of Savannah, Ga., for dredging 
a channel of about 5,000,000 cu. vds. 
from the head of the estuary in Ybor 
City, along which the city is to build 
docks, also the “loop” channel through 
Sparkman Bay east of Seddon Island to 
the main channel at Hooker’s Point, to 
ge ft. deep and 300 ft. wide, at $327,- 


*Dredging.—St. Augustine, Fla.—Bids 
will be received until noon, Sept. 20, 
by the Florida Coast Line Canal & 
Transportation Co. for completing the 
canal from Matanzas Inlet to Halifax 
River, in the state of Florida, a dis- 
tance of about 20 miles, requiring the 
excavation of about 1,200,000 cu. yds. of 
earth. For details see advertisements 
in this issue. 


Filling.—Montgomery, Ala. — Bids 
were received as follows on Aug. 24 
by Lt.-Col. G. D. Fitch, Corps Engrs., 
U. S. A., Montgomery, for filling at 
Fort Pickens, Fla.: Home Dredging 
Co., Mobile, Ala., 22% cts., per cu. yd.; 
North American Dredging Co., Galves- 
ton, Tex., 209/10 cts.; Southern Dredg- 
ing Co., Mobile, 23 cts.; Hillsboro 
Dredging Co., Tampa, Fla., 214/10 cts. 


Wall.— Bay St. Louis, Miss.— The 
Mayor and Aldermen have decided to 
issue bonds for $500,000 for a wall for 
protecting streets from overflow, cav- 

ingbanks, etc., and also providing for 
the purchase of a site in the Fourth 
Ward for a school building. 


+Levee.—Vicksburg, Miss.—Bids were 


received on Aug. the Mississippi 
River Countach. Third Distric 

Vicksburg, for about 960,000 cu. yds. 0 
levee. Contracts, it is reported, have 


per cu. yd., or $79,200. 
Tugboats.—Vicksbure 
for furnishing oars 
steel hull screw tuct. 
ceived by Capt. J. A \ 
Engrs., U. 8. A., Vickst, 
The boats are to have 
approximete dimensio; 
water line, 75 ft.; bean 
ees 3 fully coa! 
8 are to be delivere: 
The bids follow: (a) N.... 
offered; (b) prices—s 
Morris Bldg., 66 and 6x 
York, (a) Edmund Mo; 
Lizzie D, $33,500: J. s \\ 
500; Walter Mattick, $2 
$17,000 and J. J. Logar 
tively; Whiteman Br.- 
La., (a) White Water, 
H. Franklin, 80 Broad 
(a) Edmund Moran, (b) 
Mattick, $20,000; Eras: 
$14,000; James J. Logan 
Bisso Towboat Co., Nev 
(a) Boaz, (b) $10,000 
Robert Cothell, Baton | 







Sydney C., (b) $9,90( Lia, (a) 
hela River Consolidated | one 
Co., 8 Market St., Pittsh. Pa. "a 
me nH P7200; Mond Wilmat 


of revetment, about 7,! 
have been awarded as follows: ~~] 

For work in Fifth Louisiana Le 
District: (a) to LINNAN & BOBBITT, 
of Baton Rouge, La., at 17.69 cts. per 
cu. yd.; (b) to same, at 29.99 cts.; (c) 
all bids rejected, work to be relet Sept 
4; (d) all bids rejected, relet Sept. ‘ 
(e) to CLARK & HARRIS, of Natchez 
Miss., at 23.4 cts.; (f) to DONOVAN & 
DALEY, of Lake Providence, La., at 
28 _: (g) all bids rejected, relet 


wee. fe 
‘or work in the Lafourche District 
(a) to HERCULES Co., LTD.. 1007 Hi: 
bernia Bldg., New Orleans, La., at 20/ 
cts. per cu. yd. 7 

For work in the Grand Prairie Levee 
District: (a) to SCHAYOT & MEIERS, 
of Point a la Hache, La., at 17.55 cts 





er cu. Bi (b) to M. CULLEN, of 

ort St., Phillip, La., at 13.9 cts.; (¢) 
P. H. LYONS, of Nairn, La., at 89 cts 
per lin. ft. of revetment. z 

All bids for the Lucca Levees, Upper 
and Lower were rejected on Aug. = 


by the Board of State Engineers. New 
Bids are asked until Sept. }. The ot 
bidders were George R. Lacy & Co. ane 
Lowrence Bros. & Co. G. W. Lawes 's 


Secy. Bd. Frank M. Kerr is Ch. State 
Engr. . 

Levee.—Columbus, Ohio —Bids will 
be received until Sept. 6 by H. 5. Hol- 


ton, Dir. Pub. Ser., for constructing @ 
levee on the east side of the Scioto 
River, south of the Noler St. Bridge 


Asphalt. — Cincinnati, Ihio. — Be 
will be received by the 'irector ° 
Public Service, City Hall, \intil noom 
Sept. 6, for furnishing 10° ‘ons of re 
fined asphalt for the use - a 


and Sewer Repair Depart 


delivered municipal as) Jt Cag 
switgh, Cincinnati, in ca! d lots, 38 
call for according to s* “ification 
on file in the office. Speci! tions a 
blank proposals can be taines a 
the office of the Superinter ent 0 


Street and Sewer Repair >opartment 


John J. Wenner is Cl ; 
(Continued on Page °°%.) 
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Supplement —August 31, grt. 


are 


o-33 Schools, New York 
U. 8. post-office, Athol, Mass. 
-14°U, S. post-office and court- 

house, Grand 
- “14 Sanitarium, ion eth, N. J. 





-15 uo “3. pemt~ are 


-15 School, Hot 8 
9-15 Church, Stam 
9-18*School, 


; ote, Magen oe, 


peo. @ vf FP 


a 

“Newport R. 1(S.) 

w gees a | 
( 


Navesink, N. 
9-20 Church, Zanesville, dai 
10- ee plant, Montreal, 








Be = we 


8- 
9-15 Sewers, Terra Haute, Ind. 8-1 
9-28 Drain, Bethany, Ill 8-2 





LIST OF CONTRACTS PENDING 


and Specifi- 
1 . e for ers 
7 no a 
"Sneering News Publish- 
-oadway, New Y 


Noted in 
issue of 
Sewer pipe, etc., Prescott, 
Ark. 


i stiaeaesebs <hkewae ses -24 
Sewer, Galveston, Ind..... 8-24 
Sewers, Bucknell, Ill....... 8-24 

9- 7 Sewers, Ansonia, Conn...... 8-17 
Sewers Bushnell, Ill. ...... 8-31 
Sewers, Columbus, Kan. . 8-31 
Sewers, Belle Plaine, lowa.. 8-31 
Sewer, Lemore, Cal........ 8-17 

9-11°Sewers, New Orleans, La.. 7-18 

9-11 Sewer, Lake Charles, La.. 8- 3 
Sewers, New York ....... 8-31 

9- 12*Sewers, Toronto, Ont....... 8-24 

9-15 Disposal plants, Rock Hill, 9 


10- ~— etc., Colonial Beach, 


Water-Works. 


Pipe, Newbern, N 
Water sup 
*Water-wor 

Wall Osag Tex. 


Light, Heat and Power Plants. 


Norfolk, Va. 
8 material, Fort 





ouse, Cadillac, Mich. 8-31 
z machinery, Jackson- 


sane ‘of oe 


sigr-works, mente Path, 


9-5 oe i unping “engines, 


ara 


ND eee Oe aun 


-,r = 














Winnipeg, Man 8- 
Malmo, Neb. 








. lage, etc., Salinas, 


Akron, Ohio Water mains, International 


Hillsville, Va 
Appomattox, Va. 
ieiaeen Muncie, Ind........ 
Bridge, ete., Laporte, Ind. 

Bridges, ete., Cincinnati, 

Bridge, Visalia, Cal 
Bridge, Quincy, Hll.......... 
-ll Bridge, Kansas Cit 
§-11*Bridges, Angleton, 
$-11 a widening, 


tank, Vermill- 


Tower and 


Water-works, 


sid Welk Sioee Windsor, cm. 
— Falls, 


Port ¢ Ches- 


ine, Canton, Til. 


9-16 Pumpin "en 
aa field, Ohio.. 


9-18 Engine, Spring 


9-11 Superstruetures, 9-20*Tank, etc., Fort Washington 
Mad. 


Towa ccsioin Fort Sam 
Reservoir, Toledo, Ohio ... 
eee Norfork, W. Va.... 


machinery, 


. 12 Bridge, " Southampton, N. Y. 
9-14°Bridge, Reading. 


Buildings. 


2 Court- oa 
In ad. 


o 


indianapolis, 


Streets and Roads. 


Grading, etc., Tazewell, Va.. 8-31 
Macadamizing, ete., Haledon, 


caxdh Case bed dacs csc 8-31 
Paving block, Salem, Mass.. 8-31 
Grading, Dayton, Ohio...... 8-31 


Soil work, Boston, Mass. 8-24 


Paving, Woodsfield, Ohio. 8-24 
Macadamizing, West Allis, 


. | RSE eee A ep 8-24 
Paving, Chile (Foreign)... 7-27 
Grading, Newport, R. I..... 8-10 
Road, Greencastle, Ind...... 8-17 
Road, Evansville, Ind....... 8-17 
Sidewalks, Fayetteville, W. 

Wie SWARM s oo nce ee. 8-31 
Paving, Harrisburg, Ill. .... 8-31 
Road, Findlay, Ohio ........ 8-31 
Grading, ete., Springfield, 

0 eae 8-31 
Paving, Portersville, Cal.... 8-31 
Grading, ete., Logan, Ohio.. 8-31 
Walks, etc, Boston, Mass... 8-31 
a ete., Santa Monica, . 

RUMEN so ost co os es 8-31 
Roads, Rushville, Ind....... 8-17 
Road, Decatur, Ind......... 8-17 
Road, ae a Se eee 8-17 
Road, Salem, Ind. ......... 8-24 
Gravel rane a Ind. 8-24 
Road, Greensburg, Ind..... 8-24 
Road, Vernon, Ind.......... 8-24 
Road, Winamac, Ind....... 8-24 
Road, English, Ind........; 8-24 
Road, Rockville, Ind....... 8-24 
Road, Covington, Ind, cates 8-24 
Road improvement, Aber- 
MN I nce cece sees 8-24 
Repaving, Jacksonville, Fla. 8-24 
Roads, Bloomfield, Ind...... 8-17 
Road, Crawfordville, Ind.... 8-17 
Roads, Logansport, Ind..... 8-17 
Roads, Vincennes, Ind....... 8-17 
5 Roads, Monticello, Ind...... 8-17 
5*Street improvement, West- 

Sa -17 

ving, etc., Cleveland 
eee 8-19 

5 Paving, Stamford. Conn. .... 8-31 
5 Grading, etc., McConnels- 

NS a's bs nu on diye 8-31 
5 Sidewalks, etc., Paducah, 

0 nn 8-31 
5 ealwas: etc., Boston, Mass. 8-31 
5 Street improvement, Brad- 

ee 8-31 
5 Grading. Wakeman, Ohio .. 8-31 
5 Road, Santa Barbara, Cal.. 8-31 
5 Road improvement, San 

SEES 6. cee ticveess 8-31 
5 Road work. Hartford, Conn. 8-31 
6 Sidewalks, fences, New York, 

Wa Wa UE R e RiwReceste . &-31 
6 Grading, etc., Millersburg, 0 8-31 
6 Grading, Waverly. Ohio..... 8-31 
6 Paving, Jacksonville, Fla.... 8-31 
6 Paving, etc., Augusta, Wis.. 8-31 
6 Paving, Lewiston, Idaho.... 8-17 
6 Grading, etc., Baltimore, Md. 8-31 
6 Road Monticello, Ind....... 8-24 
6 Road Lafayette, Ind........ 8-24 
6 Bridge, Barberton, Ohio .... 8-24 
7 Road, Newport, Ind........ 8-24 
7 Road, Laporte, Ind......... 8-24 
7 Gravel road, Camden, N. J.. 8-24 


7*Lock and dam, Louisville, Ky 8-10 
7 Roads, Wabash, Ind........ 8-17 


7*Paving, Johnson City, Tenn. 8-17 
7 Paving, etc., Spokane. Wash. §-31 
7 Paving, etc., Santa Barbara, 


PSE A eee ee 8-31 

8 Grading, etc., Ashland. Ohio 8-31 

8 Road, Crownpoint, "EPP 8-24 
8*Street improvement, Hunt- 

Be tae Sw ie Sep as R-24 


9- 9 Grading, etc., Mansfield. Ohio 8-31 
9-10 Road improvement, Pitts- 


burgh, 
9-11 Grading, New Philadelphia, 
o 
9-11 Grading. etc... New York... 8-31 


9-11 Regulating. ete., New York. 8-31 
9-12 Macadamizing, Hermosa 


10-2 Ditches, Pow Colonial 


La. 
Janesville, Minn. 


ae Madison, 
ling, Ligonier, 
Hotel bidg., Albany, isi: 
U. 3 post office, Gadsden, 


Sewer exténsion, Timmons- 


Sewers, Buffalo, N. Y 


Oe orm 09 


RS ee 8-3 


a 
9-13 Paving, ete., Marietta, Ohio. 8-31 
9-12 Paving, Little Rock, Ark... 8-24 


9-15 Macadamizing, etc., Colum- 


Sewers, Mitchell, 


Sewer, Newbur: b. 'N. Y. 
Sewer, Wallin 


6 Library’ building, ‘Cleveland, 
Oo 


Building, Weyburn, Sask.. 


=e me, Jamesburg, N. J 
‘ding, Pittsburg, 


Sewers, Chatkensie. MA 


, Yonkers, N. Y 
” Boston, ee. e.g pc 
Sewers, Wichita, Kan...... 
5 Toledo, Ohio 


CAIN AQancie mbes 


6*Sewers, Primghar, Iowa .... 
6 Sewers, amiten. Ons. 


. 8. post-office Hinsley. Ala. 


9- 1 Submarine boats, Wash, D. 
Somervi a ae as 


i ns wad Reus gece nes 8-24 
9-15 Road. Greenfield. Inf ...... R.17 
9-15 Paving, Hill City, Tenn. 8-31 
9-21 Road improvement, Pitts- 

NL i iat 6h dea os 040 02 8-31 


Miscellaneous. 


eRe Ree eee eee 


9- 1*Dredging and Gittas, wane- 


tds, lOWG SSE tiers cee 






6 

6 
avolis, Minn. .......... . 1-2 
Soll work, etc. 8-1 


















































Fence, posts, 


Portland, Ore. 
eneee La Marque, Tex 


a. 
, Maryborough, 


5 Canal work, 


Emmetsbure 


$*Dam, Post ‘Worth, Tex 
5 Telephone material, 


Richmond, Wilsons 
5 Dredges, greabeat, Charles- 


8. 
5 Tugboats, 
5*Softening plant, 
Okla 


Fire. alarm system, New York 8-24 


Dredge, Portland, Ore. ‘ 
Additions to steamer house, 


5*Dredging, 


(Foreign) } Oat 


1 ae 


Monument, Princeton, 
Snow and ice 


ans 


8*Breakwater construction, 


9 Tramway, Spain (Foreign). 
9*Dredging, Wilmington, Del.. 


9- a extension, Buf- 


water, Thessalon, Ont. 
9- -11*Wagon shed, 


-12 Steel plates, 1 


13 Projectites, 


Breakwate r, 


Washington, 


= 


Wharf, etc., ’ 
i Wilmington, 
*Dredging, New er 


© ee ee 


-15 Railway 


9-15 Dredging, Wilmington, 


+e rock, Newport, 


9-15 Railway construction (Rys.), 
Ottawa, Ont. 


%-15 Rip-rap, 
9-15*Wire fencing, Tac 
9-15*Subways, 
#16 Retaining wall, 


Washington, 


Washington, 
9-14*Dredging, 


9-19 Dredging, Donaldsonville, La 


-20*Dredging, St 
9-21* Dredging, 


9-22*Dredging, Norfolk, 
9-22* Dredge, , i 


9-23 Struc tural nee 


9- 25*Metal lee kers, 
9-25 Wharf, 


9- 27*Dredging, Ww ashington, 
Norfolk, Va 
Norfolk, Va 


9-30 Track, 
9-30 Sea wall, 


10-10*Mail - handling 
Washington, 

10-10*Mechanical eguipment, Wash- 

10-10 Elevator plant, Washington, 
a ¢ ‘ f 


10- 17°Gar bage 





Examinations. 
Examination 
date. 


9- 6 Geologist, Washington, D. C. 8-10 
9- 6 Squats), Inspector, Wash- 





9- 6 Laboratory Aid and Engineer, 
w dD. C. 
9-21 Fuel Engineering 
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MISCELLANEOUS, 


(Continued from Page 106.) 


Dredging.— Ashland, Ohio.—Bids will 
be received until Sept. 6 for dredging 
work on the Jerome Fork Improvement 
No. 2 

+™Monument.— Vincennes, ind.—The 
tjoard of Commissioners of Knox 
County has awarded the contract for 
the erection of a Soldiers and Sailors’ 
Monument to the TERRE HAUTE 
MONUMENT CO., at $46,500. There 
were two other bids. The work is to 
be started by Oct. 1, 1911, and com- 
pleted by May 15, 1913. J. 8S. Spiker is 
Ener., Vincennes. 

Ditch.— Rensselaer, Ind.—Bids will be 
received until Sept. 2 by W. Frank Os- 
borne, Engr., Rensselaer, for construct- 
ing the Harvey J. Dexter ditch in Union 
Township, Jasper Seana The work in- 
cludes the following: Main ditch, 23,- 
000 ft.; 8 ft. wide at bottom; about 9 
ft. deep, slopes 1 to 1, excavation, 65,905 
cu. yds.; four laterals, total length, 
seven miles; bottom widths 3 to 7 ft.; 
depth from 4 to 15 ft.; one lateral hav- 
ing a slope of 1 to 1, the others 1% to 
1; excavation in laterals, 108,998 cu. 
yds. The main ditch and Lateral No. 3 
are floating dredge work. Estimated 
cost, $13,118. Five steel bridges will be 
required. 

*Metal Lockers.—Chicago, Ill.—The 
date of opening bids for metary wall 
lockers has been postponed from Sept. 
1, 11 a. m, to Sept. 25. Bids will be 
received by Col. John L. Clem, Ch. Q. 
M., U. 8S. A., Chicago. 

Ditch .Work.—Emmetsburg, lIowa.— 
Bids will be received until Sent. 5 by 
J. R. Martin, County Audr., Emmets- 
burg, for furnishing material for con- 
structing 45 sections of Joint Drainage 
District No. 63, Palo Alto and Pocahon- 
tas Counties, including open work to 
the amount of 1,140,320 cu. yds. and 
228,205 ft. of tile, from 6-in. to 26-in. 


+#Drain.— Rockwell City, lowa.—Con- 
tracts for Drain No. 143 have been 
awarded as follows: For labor, to 
HARRY McCAWLEY, of Lake City, 
Iowa; for tile, to LANESBORO CE- 
MENT TILE CO., of Lanesboro, Iowa. 
Total cost, about $25,000. 

Plans are being prepared by A. O. 
Anderson, Consult. Engr., Ames, Iowa, 
for the construction of Drain No. 149. 
Contract will be let in about one 
month. Estimated cost, $30,000. Tie 
size of tile required will run from 
36 to 6-in.; depths, 8 ft. to 3.5 ft The 
work is located three miles southeast 
of Lake City, Iowa. 

#Prainage Dist.—Jefferson, Iowa.— 
Bids were received on Aug. 21, by the 
Green County Board of supervisors, 
Jefferson, for the necessary labor ana 
material for the construction of Drain- 
age District No. 53, Green County. Ten 
bids were submitted, and the contract 
awarded to A. M. TANNER for the 
tile, at $10,078; and to WILLIAM AL- 
LEN for construction, at $4,224. 

Ditch. — Thief River Falls, Minn. — 
Bids will be received until Sept. 21 by 
A. H. Fasel, County Audr., Thief River 
Falls, for the construction of County 
Ditch No. 55, including 66,079 cu. yds. of 
earth excavation. Estimated cost, $9,- 
558. 


Canal Work. — Wichita, Kan. — Bids 
will be received until Sept. 5 by Wil- 
liam Sence, City Clk., for extending the 
Wichita Drainage Canal. The work in- 
cludes 224,766 cu. yds. excavation, 4.48 
acres clearing, two concrete bridges, 
four pile bridges, two temporary 
bridges; also for a drainage ditch from 
the Wichita Drainage Canal at 19th St. 
to the intersection of Chisholm Creek 
and 21st st, including 13,000 cu. yds. of 
excavation, 1.5 acres clearing. Bert C. 
Wells is City Engr. 

Revetment.—St. Louis, Mo.—Bids were 
received on Aug. 15, by the Board of 
Public Improvements, for revetment 
along the Mississippi River bank from 
St. Cyr Ave., extending 9,000 ft. north: 
Paul W. Grether & Co., $136,533: Rust, 
Swift & Co., $148,308; Fruin-Colnon 
Construction Co., $160,928; Dewitt & 
Shobe, $123,620. 

Park.—Beaumont, Tex.—The citizens 
on Aug. 11 voted to issue $60,000 of 
bonds for construction of parks. 

+Dredge. — Houston, Tex. — The 
Tesche Transportation Co., has award- 
ed a contract to CLOONEY BROS. 
CONSTRUCTING, & TOWING CO., of 
West Lake, La., for the construction of 
a dredge. 

*Wire Fencing.—Tacoma, Wash.— 
Bids will be received by the Metro- 
politan Park District until Sept. 15 for 
furnishing 10,000 lin. ft. of 88-Iin. 
woven wire fencing. The fencing shall 
be made of double galvanized, coiled 
steel wire and bidder must guarantee 
it against deterioration because of 
dampness or other climatic conditions. 
A section of fence ten feet long shall 
be submitted with the bid, prepaid. All 
prices submitted must be f. o. b. Ta- 
coma, 

Harbor Improvement. — Seattle, 
Wash.—Bids were received on Aug. 14 
by Maj. J. B. Cavanaugh, Corps Engrs., 
U. S. A., Seattle for harbor improve- 
ments at Everett Harbor and the Sno- 
komiah River, including dredging. J. 
M. Clapp, Seattle, at $113,414, was the 
lowest bidder for the construction of 
dikes. Tweeden & Jones, at 12.48 cts. 
per cu. yd., were lowest on the dredg- 
ing bids, with the International Dredg- 
ing Co. at 13 cts. the next bidder. 
The bid of the International Dredging 
Co., on the construction of the dikes 
was $118,170 and the Tacoma Dredging 
Co., submitted a bid of 13.4 cts. per 
eu. yd. on the dredging. The im- 











rovement, which includes the dredg- 
ng of the river from its junetion with 
steamboat slough to deep water in 
Everett Harbor and the repairing of 
the various dikes in the district, will 
add five miles to the resent water 
front of Everett and will involve the 
expenditure of an appropriation of 
$280,000. 


Park.—Monterey, Cal.—Preliminary 
sketches have been approved and 
working drawings have been started 
for a large waterfront amusement 
park at Hot Springs near Del Monte, 
Monterey. The plans include several 
large frame _ buildings, including a 
casino, bath-house, pavilion, museum, 
etc. All buildings will be Of wood with 
cement plaster on metal lath exterior. 
William H. Weeks is Arch. The cor- 
poration is headed by H. R. O’Brien of 
~ > eat and the cost will be $250,- 
000. 


Revetment.— San Jose, Cal.—Bids 
will be received until 11 a. m., Sept. 
5, by the Board of Supervisors, San 
Jose, for constructing concrete revet- 
ment on Guadalupe Creek on Almaden 
Road near Sycamore Grove in 
Pfister is Clk. 


Harbor Impvts.—San Francisco, Cal. 
—The State Board of Harbor Commis- 
sioners has authorized the sale of $1,- 
000,000 of bonds. This will be the first 
issue of the $9,000,000 voted for har- 
bor improvements. With the $1,000,000 
the Board proposes building three new 
ferry slips, to reconstruct ferry slip 
No. 7, to replace pier 17, Union St. 
wharf, and to construct 4 small gap 
seawall north of pier 36. The engi- 
neer has been instructed to prepare 
plans and specifications for this work. 
It is planned to build the new wharf 
on a reinforced concrete pile founda- 
tion. The shed will probably be built 
of wood. 


Drain. — Maryborough, (Moorefield 
post-office) Ont.—Bids will be re- 
ceived by W. W. Scott, Township Clk., 
until 2 p. m., Sept. 4, for tne construc- 
tion of Municipal Drain No. 2 in the 
Township of Maryborough, containing 
about 43,000 cu. yds. of excavation. 
Plans, profiles and specifications may 
be seen at the Township Clerk’s office 
in the village of Moorefield, or at the 
office of CC. D. Bowman, Ener.-in- 
Charge, West Montrose. 


Wharf, Boat House.—Kingston, Ont. 
—Bids will be received until Sept. 25 
by R. C. Desrochers, Secy., Pub. Wks. 
Dept., Ottawa, Ont., for the construc- 
tion of a boat-house and renewal of 
wharfs at .Kingston Royal Military 
College. Plans, specifications and 
form of contract can be seen and forms 
of proposal obtained at Ottawa, or at 
the office of J. G. Sing, Dist. Ener., 
Confederation Life Bldg., Toronto, 
Ont., or Postmaster, Kingston. 


Steel Rails.—Ottawa, Ont.—Bids will 
be received until Sept. 4, by P. E. 
Ryan, Secy., National Transcontinental 
Ry. Commissioners, Ottawa, for the 
manufacture and delivery f. o. b. cars 
Moncton, N. B., on or before Dec. 1, 
1911, of 2,000 gross tons of 80-lb. steel 
rails. Specifications may be obtained 
from Gordon Grant, Chief Engr., Ot- 
tawa. 


Canal.—Ottawa, Ont.—Bids will be 
received until Sept. 12, by L. K. Jones, 
Secy. Dept. Rys. and Canals, Ottawa, 
for improvements to St. Peter’s Canal, 
Cape Breton, N. S. Plans, specifica- 
tions and forms of contract can now 
be seen at the offices of the Chief En- 
gineer, Ottawa, or Resident Engineer, 
Ontario & St. Lawrence Canals, Corn- 
wall, Ont., or Resident Engineer, St. 
Peter’s. N. S. 


*Subways.—Toronto, Ont.—It is the 
intention of the city to call for bids 
for the construction of double-track 
underground subways, approximately 
three miles in length, on or about 
Sept. 15. Intending bidders are noti- 
fied to be governed accordingly. G. R. 
Geary is Mayor. 


Steel Tug.—Toronto, Ont.—Bids will 
be received until Sept. 5, by G. R. 
Geary, Mayor and Chn, Bd. of Control, 
for the construction of one steel steam 
screw tue. Plans and specifications 
may be seen and forms of proposal ob- 
tained from the Water-Works Depart- 
ment, City Hall. 


Spikes, Ete.—Toronto, Ont.—The 
time for receiving bids has been ex- 
tended from Aug. 31 to Sept. 7 for 
the following: (a) 325 kegs track 
spikes, 200 per keg, size of spike 5%- 
in. x 9/16-in., measured under head; 
(b) 1,950 pairs of splice bars; (c) 9,500 
tie rods, %-in. df&meter. Specifica- 
tions and forms of proposal may be 
obtained on application to the Depart- 
ment of Railways and Bridges. Bids 
will be received by G. R. Geary, Mayor 
and Chn. Bd. of Control. 


Grain Elevator Machinery.— Calgary, 
Alta.—-The John S. Metcalf Co., Ltd., 
54 St. Francois Xavier St., Montreal, 
Que., and Chicago, Ill, is drawing 
plans for additional machinery instal- 
lation for the Globe Elevator Co. Cal- 
gary, to consist of a _  10,000-bushe) 
shipping leg, 2,000-bushel scale, ship- 
ping spout and appurtenances. This 
machinery is to go in the 250,000- 
bushel elevator built for the Globe 
Elevator Co two years ago by the 
John 8S. Metcalf Co., Ltd. 


* pter.—Halifax, N. $—The NOVA 
SCOTIA CONSTRUCTION CO. has been 
awarded the contract, it is reported, 
by the Government for building a pier 
800 ft. long, containing sheds for the 
1. Cc. Ry. at Halifax, at $914,600. 














ENGINEERING NEWS. 


VQ, g 


+Seawall.—Victoria, B. C—The con- 
tract for constructing the es 
protection seawall has been awarde 
to the WESTHOLME LUMBER CO., 
LTD., of Victoria, at $73,963. Bids were 
received on Aug. 2. 


U. S. POSSESSIONS AND CUBA. 


Structural Steel.—Cuba.—Bids wil! 
be received until 11 a. m., Sept, 23, by 
the Bureau of Yards and Docks, Navy 
Dept., Washington, D. C., for the fab- 
rication and delivery of structural 
steel for four buildings at the U. S. 
Naval Station, Guantanamo, Cuba. 


Hose, Piles, Ete.—Panama.—Bids will 
be received until 2.30 p. m., Sept. 11, 
by Maj. F. C. Boggs, Corps Enegrs., 

. 8. A., Gen. Purchasing Officer, Isth- 
mian Canal Comn., Washington, D. C.,. 
for furnishing hose and_ creosoted 
piles: also for furnishing vitrified tile, 
mandrels for tile, dynamite, calcium 
carbide and telephone cable, per Cir- 
cular No. 645. 


Trucks.—Panama.—Bids will be re- 
ceived until Sept. 1 by Maj. F. C. 
Boggs, Corps Engrs., U. 8S. A., Gen. 
Purchasing Officer, Isthmian Canal 
Comn., Washington, D. C., for furnish- 
ing 50 trucks, warehouse or cargo, 
euaal to Fig. 2409, Style 278, Page 489, 
Fairbanks & Co. catalogue also for fur- 
nishing 25 coils of Manila rope, haw- 
ser laid, %-in.; 1,200 ft. coils, six coils 
Manila rope. plain laid, 2%-in. diam- 
eter; 1.200 ft. coils, four coils Manila 
rope, plain laid, 3% ins, diameter, and 
1,200 ft. coils, to be in accordance with 
specifications appearing under Class 
19 of Circular 630. Bidders should 
— net weight per coil of rope ’of- 
ered. 


Steel Plates, Rivets.—Panama.—Bids 
will be received until 10.30 a. m.. Sept. 
12, by Mai. F, C. Boggs, Corvs Eners., 
U. S A., Gen. Purchasing Officer, Isth- 
mian Canal Comn., Washington, D. C., 
for furnishing steel plates and rivets. 
Blanks and general information relat- 
ing to this Cirenlar No. 646 may be ob- 
tained at Washington. or at the offices 
of the Assistant Purchasing Agents, 24 
State St.. New York: 614 Whitney- 
Central Bidge., New Orleans, and 1086 
North Point St.. San Francisco; also 
from U. S. Engineer offices in the fol- 
lowing cities: Seattle, Wash.; Los An- 
gzeles, Cal.: Baltimore. Md.; Philadel- 
phia, Pa.; Pittsburgh, Pa.: Boston, Buf- 
falo. Cleveland, Cincinnati, Chicago. St. 
Louis, Detroit. Milwaukee. St. Paul. 
Chattanooga. Louisville, Mobile and 
Galveston: Commercial Club, Kansas 
City; Chamber of Commerce, Quincy 
Til., and Chamber of Commerce and 
Board of Trade, Tacoma. 


INDUSTRIAL NOTES. 


Mr. A. W. Wheatley, general man- 
ager of the Brooks plant of the Amer- 
ican Locomotive Co.. at Dunkirk, N. Y.. 
has been appointed general manager 
of the Canadian Locomotive Co., at 
Kingston, Ontario. 


The Alberger Pumer Co., 140 Cedar 
St.. New York, N. Y., has opened a 
branch office at 97% Peachtree St., At- 
lanta. Ga., in charge of Mr. R. S. Mc- 
Michael. 

The branch at 503 Market St., San 
Francisco, Cal.. is now in charge of C. 
F. Braun & Co., which succeeds the 
corvoration known as Braun Williams 
& Russell. 


TRADE PUBLICATIONS. 


(The standard sizes for pamphlets and trade 
catalogs recommended by all the principal 
engineering societies of the United States are: 
8% x6 ins., 6x9 ins. and 9x 12 ins.) 


CENTRIFUGAL PUMPS.—The Dixon 
Cascade Pump Co., 17-21 Camfield 
St., Newark, N. J.; 6 x 9% ins.; pp. 
10; illustrated. 


The advantages of a line of very 
small handy centrifugal pumps are set 
forth at length in this catalog. 
BALL BEARINGS.—Standard_ Roller 

Bearing Co., Philadelphia, Pa. 


Paper: 7% x 10 ins.; pp. 22; illus- 
trated. 


Grooved ball and thrust bearings 
and some of their applications are de- 
scribed in this bulletin, which contains 
a number of pages with sectional draw- 
ings of various types of bearings of 
this sort, with tabulated dimensions 
for shaft sizes ranging from 1 to 6 ins. 
STEAM TURBINES.—Kerr Turbine Co., 

Wellsville, N. Y. Catalog 19 (Super- 


seding Bulletin 18). 6x9ins.; pp. 
48; illustrated. 


In this catalog the design of this 
particular make of turbine is set forth, 
together with statements of the ad- 
vantages of the special features of de- 
sign. The catalog gives tables of di- 
mensions for the whole line. This tur- 
bine is manufactured in only compara- 
tively small sizes. 

WATER SOFTENERS.—L. M. Booth 
Co., 136 Liberty St. New York 


City. Stiff paper; 6 x 9 ins.; pp. 16; 
illustrated. 


Water softeners with capacities of 
from 3,000 gals, per hr. to 10,000,000 
gals. per day are illustrated in the first 
few pages of this catalog. The appar-. 
atus consists of tanks in: which chemi- 
eals, usually quick lime and soda ash, 
are deposited once daily. A mechan- 
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ism is provided in the + : 
ing the chemicals agi: Pr. 
formly distributed th; a jee 





tion. The chemicals Ml 

into a central tube y Yes 

tank and open at the } 7 

CONCRETE sILOs.—_1, Su| 
land Cement (Co Port 


Pittsburgh. Paper BO and —s 
88; illustrated. nS; py his 


What silos are for, 


a suitable material fo; const 
tion, and how concrete a y an 
(whether of the mo; a Ligh 
block type), are dealt oe Bridi 
pamphlet. The form ; os ee ar? 
concrete and steel pro; nie Sewe 
the cost of the work . ieee Garb 
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specially for the farm ne a 
contractor, but there is = ae gXAM 
interest the engineer Bist INDet 
contractor. a cURS 
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For other Proposal Adve: isements 
see pages 
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of Advertisements and ‘ onstruc: es 
tion News, page (4 tween 
—_ York ‘ 
— tario 
LAYIN Ulster 
G WATER PIPE. inatlo 
City of Pitts Mes that ¢ 
Sealed bids or proposa ayi ae 
water pipe in the City ttsfielk has b 
Mass., addressed to the ea, been § 
Board of Public Works orse: a 
“Proposal for Laying Wate: Sea, inatio 
tion 4,” will be received at + fice of about 
the Board of Public Wort City H a 
Pittsfield, Massachusetts, t twe betwe 
o'clock P. M., Monday, the « nth da for él 
of September, 1911. At th: ieee Hey 
ve ov, 
and time the bids will publiels Pen 
opened, and read. Contr 
Pamphlets containing information fo: struct 
bidders, form of proposal, contract ay bees 
specifications will be mailed to cor Perso 
tractors who apply to the Engineer of Aug. 
the Board of Public Works, or may t a, 
obtained at his office or at the office of vane 
Hiram A. Miller, Consulting Engineer. s ant I 
Beacon Street, Boston, Mass. The plans — 
may be seen at either office ident! 
The principal item of work is laying Charl 
about 2,800 feet of twenty-inch cast-iron as 
pipe. The printed form must be used in Fle 
making bids. The right is reserved to Gulf 
reject any or all bids or to accept any made 
bids. a 
WM. H. SWIFT, Chairman; ARTHUR mi 
H. RICE, EDWARD A. JONES, DAN- Paul 
IEL ENGLAND, Committee on Water os 
Supply; A. B. FARNHAM, Engineer Sra 
Board of Publie Works. will 
apes aaitngtinesieeestnthceeemmmammamactasieatstines cross 
000. 
STEEL TANK AND TRESTLE.—Ft. comp 
Washington, Md., Aug. 29, 1911.—Sealed wise 
proposals for construction 60,000 gallon from 
steel water tank and trestle complete of th 
at Fort Washington, Md., wil! be re- inate 
ceived here until 2 P. M., September 20, wi 
1911, and then publicly opened. Infor- ern 
mation furnished on application. 2D this 
LIEUT. D. N. SWAN, JR., Qr. Mr. Trem 
Ar 
—Co' 
exter 
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Or Vacant 8. N 
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WANTED—For Havana, Cuba, all-round, a”) 
first-class structural stee! engineer a8 let f 
designer, estimator and checxer of shop road. 
details; must be highly recommended, McC: 
rapid and accurate; those not having Hou: 
had at least three years’ employment in will 
fabricating companies need not apply: will 
permanent position and good future for a pc 
right man; state salary expects? Ad- City 
dress AMERICAN STEE!. U. OF Vert 
CUBA, Havana, Cuba. 9-2 Cou 
P. A 
Eng! 
} 
Miscellan Wants 
1sce eous Wants, it 
arth 
N, . 
MECHANICAL engineer opening office 18 ui 
Honolulu wishes to correspond Witt a 
manufacturers desiring '' nse a STR 
there. Address “MECH. ENGR., tt to 3 
Wabash Avenue, Chicago. “ CO. 
to ¢ 
ano| 
Pue 
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